BOSTON 

PUBLIC 

LIBRARY 


m^ 


Oin 


Property  ut 
BOSTON  REDEVELOPMENT  AUTHOKlh 


SEPTEMBER  26,  1983 


PROPOSAL  FOR  THE  REDEVELOPMENT 
OF  44-46  TEMPLE  PLACE 

BOSTON,  MASSACHUSETTS 


rBOSTON 
>  PUBLIC 
LIBRARY 


PROPOSAL  SUBMITTED  TO 

BOSTON  REDEVELOPMENT 

AUTHORITY 

Robert  J.  Ryan  Director 

BY 

Thompson  s  Spa 
Limited  Partnership 


CBD 

T468 

1983 


THOMPSON  SPA         LIMITED         PARTNERSHIP 

125   Newbury   Street,    Boston,    Massachusetts      02114 


September    26,    1983 


Mr.    Robert   J.    Ryan,    Director 

Boston   Redevelopment  Authority 

Boston   City   Hall 

Room   9  25 

One  City  Hall  Plaza 

Boston,  Massachusetts   02201 

Dear  Mr.  Ryan: 

We  are  submitting  herewith  the  proposal  of  the  Thompson  Spa 
Limited  Partnership  to  purchase  and  rehabilitate  44-46  Temple 
Place.   This  partnership  is  comprised  of  four  people  who  have 
extensive  development  and  business  experience. 

Carmen  Garufo,  who  is  the  architect  for  this  effort,  is  currently 
doing  the  design  and  rehabilitation  work  on  the  Massachusetts  Bar 
Association  Building  at  16-24  West  Street.   Other  examples  of  his 
work  include  the  Ansonia  Housing  for  the  Elderly  on  the  Waterfront 
and  the  restoration  of  the  Church  Green  Building.   Mr.  Garufo 's 
work  has  been  cited  for  excellence  by  the  T^erican  Institute  of 
Architects,  the  Victorian  Society  in  America  and  Architectural 
Record  Magazine. 


Timothy  Anderson,  also  an  architect,  is  noted  for  his  design  and 
development  of  historic  properties.   His  work  in  Boston  as  the 
former  president  of  Anderson,  Notter  and  Finegold,  Inc.,  is  well 
known  to  you.   Some  of  his  local  projects  are: 

Old  City  Hall,  Boston 

The  Chart  House  Restaurant,  Boston 

Prince  Building,  Boston 

Bank  of  Boston  Waterfront  Officd,  Boston 

Commercial  Wharf  West,  Boston 

Charlestown  Navy  Yard,  Boston 

Capital  Bank,  Government  Center,  Boston 

Mr.  Anderson  has  developed  a  national  reputation  for  his  preserva- 
tion work.   His  former  firm  was  commissioned  for  the  following 
national  projects: 

Russell  Office  Building  (U.S.  Senate) ,  Washington,  D.C. 
Auditors  Building  (Dept.  of  Agriculture) ,  Washington,  D.C. 
Loft  Apartments,  Baltimore,  Maryland 


Mr.  Robert  J.  Ryan 
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Chart  House  Restaurant,  Baltimore,  Maryland 

Old  City  Hall,  Knoxville,  Tennessee 

Railroad  Warehouse  Row,  Chattanoga,  Tennessee 

Timothy  Anderson  has  worked  with  Carmen  Garufo  since  19  75. 

Hugh  J.  Kelly  is  a  restaurateur  with  extensive  experience  in 
rehabilitating  older  buildings  for  restaurant  use.   If  selected, 
Mr.  Kelly  will  purchase  the  first  floor  and  recreate  Thompson's 
Spa,  an  historic  Boston  landmark  whicii  had  an  active  restaurant 
in  this  space  starting  in  1929. 

Stuart  E.  Robbins  is  an  attorney  who  was  Executive  Director  of  the 
Back  Bay  Association  for  the  past  five  years.   Now  in  private 
practice,  Mr.  Robbins  specializes  in  commercial  real  estate  law 
and  real  estate  development.   While  with  the  BBA,  Mr.  Robbins  par- 
ticipated in  a  number  of  developments,  including  Copley  Place,  399 
Boylston  Street,  and  One  Exeter  Place. 

We  think  our  concept  of  an  office  condominium  with  a  recreation  of 
Thompson's  Spa  to  be  an  exciting  one.   Moreover,  we  have  obtained 
letters  of  interest  to  purchase  all  the  condominiums  in  the  build- 
ing from  individuals  having  a  net  worth  of  $8  million. 

We  think  it  important  that  our  proposal  involves  owner-occupancy 
by  small  business  people  who  have  an  interest  in  the  area. 

Yours  truly, 


Stuart  E.  Robbins 
For  the  Partners 


/scr 
Enclosure 
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Thompson's  Spa  Limited  Partnership 

c/o  Stuart  Robbins,  Kaq. 

234     Clarendon  Street 

Boston,  Ma.  02116 

617   266  8661 


DEVEOLPMENT  TEAM 


Developer  Thompson's  Spa  Limited  Partnership 

Timothy  Anderson 
11  Trowbridge  Street 
Cambridge,  MA  02138 
617-876-0817 


Hugh  J.  Kelly 

133  Causeway  Street 

Boston,  MA   02114 

617-227-1830 


Stuart  Robbins,  Esquire 
125  Newbury  Street 
Boston,  MA  02116 
617-266-8661 


Carmen  M.  Garufo 
4  86  Huron  Avenue 
Cambridge,  MA 
617-492-4358 


Architects     Communitas,  Architects  with 

Timothy  Anderson  Consulting  Architect 

25  Union  Street 

Boston,  MA  02108 

617-367-9081 

Carmen  M.  Garufo 


Contractor     Lee  Kennedy  Co.,  Inc. 
1792  Dorchester  Avenue 
Boston,  MA  02124  ' 
617-825-6930 
Louis  R.  DiLorenzo 


Development  Team  Resumes 


Timothy  Anderson    Timothy  Anderson,  also  an  architect,  is  noted 

for  his  design  and  development  of  historic  pro- 
perties.  His  work  in  Boston,  as  the  former 
President  of  Anderson,  Notter  and  Finegold, 
Inc.,  is  well  known  to  you.   Some  of  his  local 
projects  are: 

Old  City  Hall,  Boston 

The  Chart  House  Restaurant,  Boston 

Prince  Building,  Boston 

Bank  of  Boston  Waterfront  Office,  Boston 

Commercial  Wharf  West,  Boston 

Charlestown  Navy  Yard,  Boston 

Capital  Bank,  Government  Center,  Boston 

Mr.  Anderson  has  developed  a  national  reputa- 
tion for  his  preservation  work.   His  former 
firm  was  commissioned  for  the  following  national 
projects : 

Russell  Office  Building  (U.S.  Senate) 

Washington,  D.C. 
Auditors  Building  (Department  of  Agricul- 
ture) ,  Washington,  D.C. 
Loft  Apartments,  Baltimore,  Maryland 
Chart  House  Restaurant,  Baltimore,  Maryland 
Old  City  Hall,  Knoxville,  Tennessee 
Railroad  Warehouse  Row,  Chattanoga,  TN 

Timothy  Anderson  has  worked  with  Carmen  Garufo 
since  1975. 


Hugh  J.  Kelley    Hugh  J.  Kelly,  aged  48,  has  been  engaged  in  the 

food  and  food  service  industries  during  his 
,  entire  27-year  business  career.   After  receiv- 

ing a  Bachelor  of  Arts  degree  from  Holy  Cross 
College,  he  graduated  from  Columbia  Graduate 
School  of  Business  in  1958  with  a  Masters  of 
Business  Administration,  majoring  in  Marketing 
and  Finance. 

He  began  his  career  at  General  Foods  Corpora- 
tion, and  worked  in  a  variety  of  Marketing, 
Purchasing  and  Production  related  positions 
between  then  and  1967. 

In  1967,  he  joined  Howard  Johnson  Company  as 
its  first  Director  of  Purchasing,  with  respon- 


sibility  of  organizing  and  staffing  a  corporate 
purchasing  function,  and  implementing  centra- 
lized procurement  programs  for  the  company's 
900  restaurants,  14  manufacturing  plants,  and 
10  distribution  centers.   The  program  which  he 
developed  over  the  next  four  years  is  generally 
accepted  as  the  model  for  most  of  the  national 
procurement  programs  in  use  in  the  food  service 
industry  today. 

Mr.  Kelley  is  the  author  of  "Food  Service  Pur- 
chasing" ,  a  definitive  textbook  on  this  impor- 
tant sub-specialty  of  food  procurement.   It  is 
used  as  a  text  in  many  of  the  colleges  and 
universities  offering  programs  for  people 
interested  in  a  career  in  the  Food  Service 
industry.   He  taught  a  course  in  Food  and  Beve- 
rage Management  at  Manhattanville  College  in 
Purchase,  New  York. 

Mr.  Kelley  is  the  principal  owner  of  the  Wendy's 
Old  Fashioned  Hamburgers  franchise  for  Suffolk 
County  with  five  restaurants  open  and  another 
five  scheduled  to  open  within  the  next  three 
years.   His  experience  in  the  restaurant  busi- 
ness also  includes  the  critical  factors  of 
restaurant  operations,  quality  control,  site 
selection  and  development,  employee  interview- 
ing, hiring  and  motivation,  marketing,  promotion 
activities  and  sales  development. 

Mr.  Kelley  is  also  the  sole  owner  of  a  company 
which  operates  two  public  restaurants  within  the 
Boston  City  Hospital  complex  under  a  three-year 
contract  with  the  Department  of  Health  and 
Hospitals.   These  two  facilities  serve  more  than 
2,500  customers  per  day. 


Stuart  Robbins.     Stuart  E.  Robbins,  age  34,  has  worked  as  a  city 

planner,  reporter,  and  little  city  hall  manager 
during  his  professional  career.   After  graduat- 
ing cum  laude  from  Northeastern  University  in 
1971,  he  was  a  reporter  for  a  chain  of  Boston 
weekly  newspapers.   He  joined  the  staff  of  the 
Boston  Transportation  Planning  Review  in  1972. 
In  1973,  he  became  Little  City  Hall  Manager  for 
the  Beacon  Hill,  Back  Bay  and  Fenway  areas  of 


the  City.   In  1975,  he  joined  the  Boston  Rede- 
velopment Authority  South  End  Renewal  as 
Assistant  Project  Director. 

Mr.  Robbins  became  Executive  Director  of  the 
Back  Bay  Association  in  1977.   During  his  five- 
year  tenure  with  this  privately  funded  commer- 
cial organization,  he  participated  in  the  deve- 
lopment of  Copley  Place,  399  Boylston  Street, 
One  Exeter  Place,  the  Back  Bay  Hilton,  and  the 
Four  Seasons  Hotel.   He  has  now  combined  his 
development  and  planning  experience  with  a  law 
degree,  and  has  begun  a  law  practice  specializ- 
ing in  commercial  real  estate  development. 


Carmen  M.  Garufo     Carmen  Garufo  is  a  native  of  Boston,  and  has 

been  actively  engaged  in  the  practice  of 
Architecture  and  Planning  in  Boston  for  seven- 
teen years.   In  19  72,  he  was  a  partner  in  the 
firm  of  Garuf o-Roberts  Associates,  Architects, 
and  currently  he  is  a  partner  in  Comunitas, 
Architects . 

Mr.  Garufo 's  work  in  the  City  of  Boston  includes 
new  construction,  rehabilitation,  and  historic 
preservation.   Some  examples  of  his  work  are 
the  Ausonia  Housing  for  the  Elderly  on  the 
Waterfront,  restoration  of  the  Church  Green  on 
Summer  Street  with  Bennett  Associates,  and  the 
restoration  of  16-24  West  Street.   Mr.  Garuf o ' s 
work  has  been  cited  for  excellence  by  the 
American  Institute  of  Architects,  the  Victorian 
Society  in  America,  and  the  Architectural  Record 
Magazine . 


PLEASE  NOTE:     THERE  IS  NO  PAGE  4. 

PART  I  Huo-*oa« 

REDEYSLOPER'S  STATEMENT  FOR  PUBLIC  DISCLOSURE* 
A.  REDEVELOPER  AND  LAND 

1.  ...  N«m«  of  a«d«velop«r:        Thompson    Spa    Limited    Partnership 

b.  Addrs**  aa<i  ZIP  Cods  of  HedeveloMr:       r  i  r^     q«-,iot-«-     tt        d^ku-,„„        c 

"  r^    c/o  btuart  h.  Robbins,  Esquire 

125  Newbury  Street,  Boston,  MA   02116 

c.  IRS  Nnatber  of  Re<l«v«lop«r: 

To  be  obtained 

2.  Tlie  land  oo  whidi  the  Red«velop«r  proposes  to  enter  into  a  contract  for,  or  understanding  witb  respect  to, 
tiM  pnrcius*  or  lease  of  Land  from 


Boston 

Redeve 

1  nnment- 

Anr hnri  r v 

(tiam* 

of  Local 

Pubiie  Agtnc^) 

• 

la            — 



(Noma  of  Urban  Ranneai  or  Rtdtviopmant  Projtet  Area) 

-—     -  i»-tli«-rityftf        Bosrnn .  <;f,f  nf        Massachusetts 

i»  described  as  Follows  ^ 

Certain  property  taken  by  the  City  of  Boston  for  non- 
payment of  taxes_ located  at  44-46  Temple  Place,  Boston 


3.  If  the  Redeveloper  is  not  an  individual  doing  business  under  his  own  oaoie,  tbe  Redeveloper  has  the  atacaj 
indicated  below jjMii  ol^oized  or  operating  under  the  laws  of      Massachusetts : 

(l   A  corporation. 

Il    A  nonprofit  or  charitable  institution  or  corporation. 

0  A  partaership^Sovii^as        Thompson    Spa    Limited    Partnership 

1  I  A  business  association  or  a  joint  venture  Icnown  as 

I     I  A  Federal,  State,  or  local  government  or  iascmneatality  thereof. 
n  Qxher  (explain) 

4.  If  the  Redeveloper  is  not  an  individual  or  a  government  agency  or  instrumentality,  give  date  of  organizatioi 

To    be    organized    shortly 
S    Names,  addresses,  title  of  position  (if  any),  and  nature  and  extent  of  the  interest  of  the  officers  and  principal  nvaaber: 
shareholders,  and  Lovestors  of  the  Redeveloper,  other  tK^n  a  government  agency  or  instrumentality,  are  set  forth  as 
follows: 

See  attached 


'If  space  on  this  form  is  ioadequaie  for  toy  reqoesteij  informatioo,  it  should  be  furaislied  on  »n  attached  page  »bich  is  referr' 
to  under  the  appropriaia  numbered  item  oo  tha  (arm. 
2  Aoy  cooveoieat  mean*  of  identifying  tha  land  (snch  aa  block  and  lot  numbers  or  street  boundaries)  ia  sufficient.    A  descrip- 
tion by  metaa  and  bounds  or  other  technical  description  ia  acceptable,  bat  aol  ret^uired. 


mJD-4004 

a.    If  tli«  R«d«v«lop«f  is  •  corporation,  th*  officers,  dlractors  or  trosUes,  and  eacH  stocUiolder  o>raiag  mora 
than  10%  of  any  class  of  stock  ^ 

h.   If  tlia  ReJevalopa;  Is  a  nonprofit  or  charitabl*  tnatitntion  or  coq>oration,  tha  meinbars  who  constitou  tira 
board  of  tnutea*  or  board  of  dlractors  oi'  similar  goveraing  body. 

c.  If  tha  Radavalopar  is  a  partaarship,  each  partner,  whether  a  general  or  lisiitcd  partner,  and  either  the 
pareeat  of  iatarast  or  a  description  of  tha  character  and  extent  of  interest. 

d.  If  tha  Redeveloper  ia  s  boainess  association  or  a  joint  ventore,  each  participant  and  either  the  percent 
of  interest  or  a  description  of  the  character  and  extent  of  interest. 

a.    If  tha  Redevelopar  is  soma  other  eotity,  tha  officers,  the  reembers  of  the  governing  body,  and  each  person 
having  aa  intarast  of  mora  thaa  10^. 

POSITION  T\Tt.t(ifo»r}AHO  ^awciNT  or  iNTcncsr  ow 

HAMC,  AOOWCS3.  ANO  XIP  COOK  0«SC»1PTI0W  O^    CHAWACTgW    AWO    gXTtNT   Or   INTtW«3T 

None 


6.   Name,  address,  aad  nature  and  extent  of  interest  of  each  person  or  entity  fnot  luuntd  in  reaponsa  to  Item  S) 
who  has  a  baaeficial  ioterest  in  any  of  the  shareholders  or  investors  named  ia  respooae  to  Item  5  which 
gives  aach  person  or  entity  more  thaa  a  compnted  10%  iatarest  ia  the  Redeveloper  ffor  txampU,  more  Uian 
20T»  of  the  stock  in  a  corpomtion  wkieh  holds  50%  of  the  stock  of  the  Redeveloper;    or  more  than  50*i  of  the 
stack  in  a  corporation  which  holds  20%  of  the  stock  of  the  Redeveloper): 

NAIirta,  AOOWKie.  AHO   ZIP  COOK  PK»CSIPTI0M  op  CHAWACTKW  AMQ   KXTINT  OP  IwyKWtaT 

None 


7.    Names  (if  not  given  above)  of  officers  aad  directors  or  trustees  of  «ny  corporation  or  firm  listed  under 
Item  S  or  hen  6  above: 

None 

B.   RESIDENTIAL  REDEVELOPMENT  OR  REHABIUTATION 

(The  Redeveloper  is  to  fumiah  the  following  information,  but  only  if  land  is  to  be  redeveloped  or  rehabilitated 
in  whole  or  in  part  for  residential  purposes.) 


'    If  •  corporatioo  is  reqaired  to  fil»  periodic  r«port»  wiih  tha  Tcderal  S«curities  tai  Elxcli«ag«  Comjai»«iA  uad«r  Section  13 
ol  lb*  Sacorilies  Eith«ag»  Act  of  193*,  ««  »i*t«  undef  thia  Itara  S.     la  »uci»  c»»a.  ilia  informatioo  rofarred  to  ia  thi»  Ii.-<n  5 
and  ia  Itams  6  and  7  is  aol  requirad  to  1>«  famiahad. 


HUO-Mfrt 
(9^9) 
l^   5t^t«  d>*  R««l«v«lop«r'»  •stimcUs,  excloaiv*  of  pa/tMnt  for  th*  laod.  for: 

a.  Totel  cost  of  aoy  rosideatiJ  redevelopncat. S 

b.  Co»l  p«r  (Iwalliag  aait  of  may  residential  red«v«iopmefll J 

c.  Totsl  cost  of  aaj  r««identi*I  rdabilitacioa i 

i.  Coat  per  dwelliag  anit  of  any  ruideatial  rehabiliuiioB i 

2.    a.   Suta  tie  Radevaloper' a  aatimata  of  tha  average  montlily  rantal  (if  to  i«  renitd)  or  averaga  sale  price 
(ifta  be  sold)  for  aadi  type  and  size  of  dwelling  unit  involved  in  Mch  redevelopment  or  r«liai>aiutioai 


TYP«   AHO  S««   OF  OwaUUWO  UNIT  UOMTMUY   R.NTAl.  SAUl   »^.C« 


UTIMATZO  AVCXAOK  KjrtMATKO  AVaftASK 

l«C*4TMl.T   WaWTAI. 

i r 


b.    State  tie  atilitios  and  parking  facilities,  if  any,  included  in  tie  foregoing  estimates  of  rentals; 


c    State  equipment,  soch  aa  refrigerators,  wasting  raaciinas,  air  conditioner*,  if  any,  included  in  tie  fore 
going  estimates  of  sales  pricea: 


CERTmCATION 


I  (We)l  Stuart     F       Rnhhir.0 


certify  tial  tiis  Rodeveloper's  Statement  for  Public  Disclosure  is  true  and  correct  to  tie  best  of  my  (oar)  knowU 
and  belief.- 


Dat«l;         September    26.     1983 Dated: 


Partner 


-7-3; '  ~  TiU. 


125  Newbury  St..  Boston  ^^       n9iiA 


Alir,u\Ju  Sp  Q.d^         '  Add,,,,  a»d  HP  Co.i* 


1  It  111.  Red.vBloper  is  «a  iaaiviaaal.  thi.  stAtemeot  should  be  signed  by  sudi  iadividusl;  if  >  psnnersSip.  by  oo*  of  the  p.. 
ners:  if  <  corporation  or  other  entity,  by  on.  of  its  chief  officers  having  lcno»l.dge  of  lb.  f.ct*  retjoired  by  this  stAtement. 

2  Pena'ltv  \o,  False  Certiricatioa:  Section  1001,  Tide  18.  of  the  U.S.  Code,  provides  a  fine  of  not  more  than  JIO.OOO  or  impi 
Dent  of  not  more  than  live  years,  or  both,  for  kaowuiRiy  and  willfully  oaAiag  or  asin;  any  labe  -ntiag  or  docuaent.  Vao- 
th.  s«m.  to  conuin  any  false,  fictitiou.  or  fr«odoleni  st.ten>enl  or  entry  in  a  mattef  within  the  juriadiction  of  any  Dep*Tin 
of  th.  United  Slates. 
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PART  II  Mu&.*004 

RBDCYELOPER'S  STATEMENT  OF  QUALIFICATIONS  AHD  RNANQAL  RESP0HS18IUTY 

(For  Confi^Mtiai  Official  Us*  of  th*  Local  PMic  A9MC7  aaJ  Hm  D^pcrtamnt  of  Hetuiof  oai  Urbaa  D^Yaloynt.   D«  Not 
Tramwt  ta  HUD  UnUst  Roqiwstod  or  ItMa  8b  is  Answorvd  "Yos."} 

1.  0.   Nome  of  Redovalopars        Thompson    Spa    Limited    Partnership 

b.   Addre»»  and  ZIP  Coda  of  Radavelop«r:      ^./o    Stuart    E.     Robbins,     125    Newbury    St., 

Boston,     MA      02116  , '  ,  ,  , 

2.  Tbtt  land  on  wbicb  tba  Rad«velop«r  proposa*  to  antar  iato  «  cootract  for,  or  DndersUndiag  wicb  respect  to, 

tba  pnrchaoa  or  le«a«  of  load  from 

Boston    Redevelopment    Aiifhnrirv 

(Namm  o/  Lo*ii  PmUU  AgtntrJ 


la 


(Nam*  of  Ui^am  Rtmntti  or  Htd^wwiopmnu  Pnfnt  At^uJ 


in  tb*  Gty  of         Boston  ,  Suta  of  _______^__^^__________^.^__ 

is  described  ««  follows: 

Certain  property  taken  for  non-payment  of  taxes  by  the 
City  of  Boston  located  at  44-46  Temple  Place. 


3.   Is  tba  Rodavalopar  a  sobsidiecy  of  or  sffiUatsd  witb  sny  otbar  corporation  or  corporations  or  say  otber  Vitm 
orrxrms?  □res        ^m 

If  Yesv  list  eacb  saeb  corporatioa  or  ftm  hj  nana  sod  addr«9s«  spacifjr  its  relationsbip  to  tba  Redeveloper, 
and  identify  tb*  officers  and  directors  or  trastoes  common  to  tba  Radsvelopor  and  sacb  otber  corporatioa  or 
firm. 


4.  a.   Tbe  financial   condition  of  (be  Redevelopor,  as  »f  ,  T? 

is  as  reflected  in  tbe  attacbed  financial  statement. 

(NOTE:    Attacb  to  tbis  stateaant  a  certiCed  financial  statement  sbowing  tbe.  assets  and  tiie  liabilities, 
includukg  contiagtni  liabiUu€s,  folly  itemized  in  accordanca  witb  accepted  accounting  standards  and 
basod  on  a  proper  andit.    If  tbe  data  of  tba  certifiad  financial  statement  precedes  tbe  data  of  tbis  sab- 
mission  by  more  tban  six  montbs*  also  attacb  an  interim  balance  sbeet  not  more  tban  60  days  old.) 

*  A   ^u      ^     u-    •     ^     c  J    ^   ^u  financial 

*  As  the  partnership  is  not  formed  yet,  there  is  no  conditioJi 

b.    Name  and  address  of  auditor  or  public  acconatant  who  performod  tba  audit  on  wbicb  saia  unancial  s'tate- 

fflent  is  basod: 

5.  If  fands  for  tbe  development  of  tbe  land  are  k>  be  obtained  irom  sources  otber  tban  the  Redeveloper's  own 
funds,  a  statement  of  the  Redeveloper's  plan  for  financing  tbe  acquisition  and  development  of  tbe  land: 

The  developer's  equity  contribution  will  come  from  the 
purchase  of  each  condominium  unit.   Conventional  financing  institutions 
will  be  jused  for  the  balance  of  the  construction  and  permanent 
financing. 
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6.   Soare«s  aod  ajneiuU  of  caah  avaiUiil*  to  Redsvelop«r  toin««t  eqaity  reqairunentx  of  the  propoa«^  uaderukiair 
a.   la  banks: 

MAMC.  AOOnCSX,  ANO  ZO  cool  OW  SANK  A>r»OUWT 


b.    By  Imuu  from  afSIUuti  or  •■•ocialad  corporations  or  flniu: 
^  WAM«.  Aoowaa.  amo  ztm  cook  or  50uwck  amount 


c    Bj  s«U  of  readily  salabl*  •«*«U: 

ocsefvo^ieN  mawkkt  valu«  MonroAacs  on  libnj 


7.    Names  And  address**  of  b«nJc  references: 


8.   a.    Has  th«  Redavaloper  or  (if  any)  the  parent  corporation,  or  aay  subsidiary  or  affiliated  cotporatioa  of  the 
Radeveloper  or  said  parent  corporation,  or  any  of  tb*  Re  developer's  ofScers  or  principal  members,  share- 
holdars  or  iavaators,  or  otber  intarestad  parties   (a*  listed  in  tbe  responses  to  Items  5,6,  and  7  of  the 
Rad*v0top4T* M  StaUmmU  for  Public  Diseloaurt  and  rafaired  to  herein  as  "principals  of  the  RedeveIo{>«r") 
baea  adjodgad  basicrapt,  either  volnntary  or  involuntary,  within  the  past  10  /ears?       Qyes        fx~lwo 

If  Yesvgiva  data,  place,  and  oader  what  name. 


b.    Has  the  Redeveloper  or  anyone  referred  to  above  as  "principals  of  the  Redeveloper"  been  Indicted  For 
or  convicted  of  any  felony  within  the  past  10  years?  Qycs        F~InO 

II  Yes,  give  for  each  caaa  (1)  daU.  (2)  charge,  (3)  place,  (4)  Court,  and  (5)  action  taken.    Attach  any 
explanation  deecaed  necessary. 


*      9.    a.    Uodertalciags,  comparable  to  the  proposed  redevelopraent  woric,  which  have  been  completed  by  the 

Redeveloper  or  any  of  the  principals  of  the  Redeveloper.    including  ideotificaXion  and  brief  description  of 
each  project  and  date  of  completion: 
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b.   If  tJ)«  Rffij*v«Ioper  or  uiy  of  the  pruicipal*  of  tiia  R«devolopef  h«*  Aver  b««fl  &d  •fflplo)r««.  In  «  9ap«rvi»oc 
capacity,  for  constractioa  cootractor  or  batldar  oo  aa<l«rtakiags  com^iahl*  u>  Uac  propoac^j  r»<i«v«lopm«at 
work.  oaiBt  of  sac^  e0ploy««,  asm*  aad  addrasa  of  eaployer,  tida  of  po^itioo,  <Mid  beiaf  'ia^criptioa  of 
work: 


10.  Other  feder»llY  aidad  urban  renawal  projoctj  jader  "Itli  i  n*  tb^t  'ii.u  •).-'>••  Acf  /[  ^.'?''»9.  •!:#  t  ^•^»l^i«■i,  in  n^'ajcb 
iJsa  Redavelopar  or  any  of  tiia  principals  of  the  B.edoveicp<>r  la  or  ii?r,  >:»:n  tlji*  rediiveoc.-rr,  i/  i  •tiickjolier 
officer,  diroclor  or  traataa.  or  partner  of  snck  a  redevolopcr: 

I 

11.  If  tia  Redevaloper  or  a  parenl  corporation,  a  jubaidiary,  an  affiliate,  or  e  principal  of  tta  RetievMloper  i«  to 
participata  in  tha  dtrvelopmant  of  tba  land  aa  a  constractioa  contractor  or  bui!d«n 

.   a.    Nam*  and  addretis  of  aach  contractor  or  builder: 


b.  Has  sach  contractor  or  baildar  witbin  lk«  last  10  years  ever  failed  to  qoaiify  as  a  rasponaibla  bidder, 
rafasad  to  entar  into  a  contract  after  an  awmrd  baa  been  made,  or  fjiilsd  to  complete  a  construction  or 
davalopmant  cont/ACt?  Qrcs        TZJ'^O 

If  Y*s«  explain: 

c.  TotAl  Ainoant  of  constnctioo  or  davalopraant  work  performed  by  such  contracUH  or  br<!dar  daria^  tba  last 
tlir««  years:    i 

C«n*nl  description  of  inch  work: 


d.    Constroctioa  contracts  or  developments  now  being  perforaed  by  sucb  coctractar  or  builder: 

lOINTIiriCATION  O^  t>ATtTO»E 

COHTWaCT  OW  C»V<LO'^rxT  LOC  AT^OM  AMOUmT  com»<_kt»o 
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«.   OatoUadiag  eaostractioa'-«oatract  bids  o{  mtch  coatractor  or  bailder:  (9h9) 


I2«         Briaf  sUUSMnt  r«a9«ctu)g  e<^pra«nt,  •xp«rie»ca,  finaocial  capacity,  and  otbar  reaooreas  availabU  to 
aaeb  eOBtnctor  or  boiidar  for  dia  parfonaaaca  of  tba  work  involved  in  tba  redevaloptnant  o{  (ha  Uad, 
mpmcHfing  pvtieslarljr  tb«  qnalifieationa  of  tha  peraonnaU  thanatora  of  tba  eqoipmaat,  and  tba  gaaeral 
azpariaoca  of  tba  eoBtrxctor:         tv,q    ^ 

of  Dorchester.  MA    He  has°exten^°^  ''  "^'^  Kennedy  Company.  Inc. 

historic  structures   inc?nd?na  ^H^''I  experience  in  restoring 

on    adjacent    ^gtlLl-      J.      xu  ^r       ,^o.u°'a°"    ^^^-.H^e^i^tio"  -Building 
13.    •.    Doas  any  taanbafof^tfia  gorVMing  body  of  tba  Local  Piibuc  Agency  to  wfaicn  the  accompan/ing  bid  or      ^ 

prcpoa«l  is  baing  mada  or  any  o^cer  or  aaployaa  of  tba  Local  Pnblic  Agancy  who  axerciaaa  any 

fnactiooa  or  raaponaibilicias  in  eonnaction  witb  tba  carrying  oat  of  tba  project  under  wbicb  tba  land 

cov<ared  by  tba  Radavalopar'a  propoaal  ia  being  mada  avmilaiila,  bava  any  direct  or  indirect  peraooai 

iatarast  in  tba  Radaveloper  or  in  tba  redavalopaant  or  rebabilitatioo  of  tba  property  apon  tba  basis  of 

mcb  proposal?  □ycS        Qho 

If  Yesr  aspUia. 

b.    Does  any  raamber  of  tba  governing  body  of  tba  locality  in  wbicb  tba  Urban  Renewal  Area  ia  siroated  or 
any  otbar  psblie  ofiieiml  of  tba  locality,  wbo  exerciaea  any  fonctiona  or  reapooaibilibea  in  tba  review  or 
appcovnl  of  tba  easyiag  out  of  tba  project  ander  wbicb  tbe  land  covered  by  tba  Redeveloper's  proposal 
ia  being  raada  available,  have  any  direct  or  indirect  personal  interest  in  tbe  Redeveloper  or  in  tbe 
red^veloptsaat  or  rebabilitstion  of  tbe  property  upon  tbe  basis  of  sacb  propoaal?     Q}y£2      I     Imo 

IFYea»aflai&. 


14.    Stataoant*  and  otber  evidence  of  tba  Radavalopar'a  cpulificntions  and  financial  responsibility  (olhtr  than 
th*  fuiwtcial  stat«mtnt  rtftrrti  to  in  It«m  4a)  are  attacbed  hereto  and  hereby  made  a  part  hereof  as  follows: 

Please  refer  to  cover  letter  and  resume  material  enclosed  in 

this  section.  ^^^, 

CERTIFICATION 

I  ng»U  Stuart    E.     Robbins ; 

certify  that  this  Redeveloper's  Statement  of  Qoslifications  an^  Financial  Responsibility  and  tbe  attached  evidence 
of  tha  Redeveloper's  qnalificatioas  and  financial  responsibility,  incloding  financial  statements,  auv  tme  and  correct 
to  tba  best  of  my  (onr)  knowledge  and  belief.^ 

pAtedr      September    29.     1983 Dated:  


V^l.:'-  -^'-■- 


Sif^mmtw  Sitnmar* 


Parrnpr 


TiUm  TiU* 


125    Newbury    St.     Bo^^rnn      -ma       n9nA 


AdiinMt  »d  ZIP  Codm  Add/tMM  oxW  ZIP  Cod* 


1  If  Lb*  R*d**«lop«r  ia  •  corporalioa,  this  aUitcmcat  tliould  b«  signed  by  (be  President  tad  Secretary  o(  :he  corporaiioa;  if  aa 
iadiridoal.  by  sacb  iadividosl;    if  •  partaarsbip,  by  oa*  of  the  partaers;    if  aa  ealicy  aot  having  a  president  and  secretary,  by 
OB*  of  its  chiaf  officers  haviaj  kaoMladg*  of  tb*  floaacial  siaiaa  aad  qnalificatioas  of  the  R*d«v«lop*r.. 

2  Penalty  for  Fals*  Cartificatioai    Section  1001,  Till*  18,  of  tbe  U.5.  Cod*,  provides  a  fine  of  not  more  than  JIO.OOO  or  imprisoa- 
raeiu  of  not  iscr*  ihaa  five  years,  or  both,  for  knowingly  and  willfall/  making  or  asiag  any  false  writing  or  docomeat.  knowing 
tb*  saiB*  to  coataia  any  false,  fictitioos  or  fraednleal  slaieocal  or  satry  ia  a  matter  within  th*  jurisdiction  of  any  Departaant 
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DESCRIPTION  OF  PROPOSAL 


Development  Concept 

It  is  the  concept  of  the  redevelopment  of  44-46 
Temple  Place  to  offer  office  space  for  small 
business  ventures  at  a  reasonable  cost,  and  to 
provide  a  unique  but  modestly  priced  restaurant 
to  serve  the  downtown  area. 

Condominium     With  this  concept  in  mind  we  have  structured  the 

project  as  a  condominium;  one  restaurant  unit 
on  the  ground  floor  and  four  office  units ,  one 
per  floor  above.   At  this  time  we  have  firm 
offers  to  purchase  all  the  units.   Three  of 
those  offers  to  purchase  (including  the  restau- 
rant) come  from  the  development  team. 

Since  all  of  the  prospective  owners  are  known 
to  each  other,  they  are  proposing  that  the  of- 
fice floors  will  share  combined  reception  and 
clerical  areas.  We  believe  that  this  concept 
of  an  "owner  occupied"  small  office  building 
will  serve  to  strengthen  the  area  by  creating 
personal  interest  in  the  neighborhood. 

Thompson's  Spa     One  of  the  most  important  historical  features 

of  this  building  is  that  the  ground  floor 
contained  a  Thompson's  Spa  from  March  1929  to 
the  closing  of  the  restaurant  company  in  196  8. 
The  tile  on  the  passageway  is  a  remnant  of  this 
famous  Boston  landmark.   The  Thompson's  Spa 
formula  was  hearty  soups,  ample  sandwiches, 
light  hot-dishes  and,  of  course,  the  Spa's 
famous  pies  and  pastries.   It  was  the  place 
where  "Boston  Business  Goes  Home  to  Lunch" . 
Notable  figures  such  as  Governor  Alvin  T.  Fuller 
and  Boston  Mayor  James  Michael  Curley  were 
regulars  at  Thompson's  Spa. 

We  are  excited  to  propose,  as  part  of  this  re- 
development, a  new  restaurant  which  will  be  a 
recreation  of  the  quality  and  purpose  of  this 
famous  Boston  institution,  which  will  be  named 
Thompson's  Spa.   To  demonstrate  our  commitment 
to  this  concept,  we  are  submitting  with  this 
proposal  two  scrap  books,  of  Thompson's  Spa 
memorabilia,  which  we  have  obtained  as  part  of 
our  research. 


We  are  pleased  to  be  able  to  submit  such  an 
exciting  proposal  for  44-46  Temple  Place.  One 
which  combines  strength  of  "owner  occupancy" 
which  is  rare  for  downtown  office  buildings, 
with  a  genuine  historical  use  for  the  site. 
We  think  this  redevelopment  will  enhance  and 
strengthen  Temple  Place  and  the  surrounding 
neighborhood . 


Architectural  Description 


The  architectural  design  was  based  primarily 
on  the  design  guidelines  stated  in  the  kit, 
with  particular  attention  given  to  the  design 
of  the  ground  floor,  street  front  and  passage- 
way.  In  addition,  our  approach  to  the  design 
of  the  interior  was  to  maximize  the  amount  of 
continuous  space,  and  to  leave  the  sources  of 
natural  light  unobstructed. 

Exterior     Currently  the  exterior  of  the  building  on  the 
Temple  Place  facade  is  painted  from  the  second 
floor  to  the  roof;  the  paint  covers  the  build- 
ing's stone  surface  on  the  lower  floors  as  well 
as  the  metal  cladding  on  the  fifth  floor  facade. 
Also,  because  of  periodic  alterations  to  the 
facade  there  has  been  some  damage  to  the  stone. 

We  propose  to  clean  all  the  existing  stone  in 
a  three  step  process  that  involves  paint  remo- 
val, neutralizer  and  finally  a  water  blast. 
There  are  several  products  for  this  process 
which  have  met  the  approval  of  the  United  States 
Department  of  the  Interior.   As  requested  in 
the  kit  we  shall  remove  the  glass,  third  floor 
facade  and  replace  it  with  three  masonry  open- 
ings which  will  align  with  the  three  masonry 
openings  on  the  fourth  floor.   The  new  infill 
masonry  will  match  the  existing  stone  in  color, 
coursing  and  detail,  using  the  fourth  floor  as 
a  guide.  The  metal  facade  at  the  fifth  floor 
will  be  replaced  where  necessary,  repaired, 
bonderized  and  painted. 

The  existing  ground  floor  facade  will  be 
removed  and  a  new  store  front  of  glass  and 
stone  wilx  replace  it.  In  addition,  the  metal 
column  covers  on  the  ground  floor  will  be 
replaced  with  stone  to  match  the  stone  above. 


We  have  covered  the  large  steel  beam  on  the 
facade  with  an  opaque  dark  glass, and  introduced 
a  dark  colored  steel  tube  across  the  entire 
facade  at  door  height.  This  dark  tube  will 
carry  the  polished  brass  letters  of  the  restau- 
rant name  and  the  building  address.  In  order  to 
minimize  the  number  of  entries  from  the  street 
we  have  combined  the  building  entrance  with 
the  restaurant  entrance  at  Temple  Place.  There 
is  a  second  entrance  to  the  restaurant  at  the 
original  Thompson's  Spa  entrance  in  the 
passageway. 

The  passageway  between  Temple  Place  and  Winter 
Place  will  be  completely  restored.  New  "Boston" 
brick  pavers  will  cover  its  floor  and  the 
"Thompson's  Spa"  tile  sign  will  be  restored 
and  reset  in  the  new  paving.   The  wall  and 
ceiling  tiles  will  be  repaired  and  cleaned; 
fixed  glass  will  be  installed  in  all  the 
original  window  openings.   New  lighting  fix- 
tures will  be  installed  spanning  the  width  of 
the  passageway  lighting  in  both  an  upward  and 
downward  direction.  We  shall  remove  the  fire 
escapes  and  shall  repair  and  clean  the  masonry 
in  the  passageway  and  rear  alley  facades.  All 
windows  and  frames,  front  and  rear,  shall  be 
replaced  with  a  good  quality  double  glazed 
window,  to  match  the  existing  windows  as 
required  by  the  kit.   In  addition  the  three 
roof  skylights  will  be  rebuilt.   All  colors 
and  hardware  for  the  exterior  use  will  be 
selected,  subject  to  review. 

Interior    The  interior  of  the  typical  floor  will  be  one 
large  finished  space  ready  for  tenant  sub- 
division.  We  propose  to  replace  the  existing 
stair  with  new  steel  scissors  stairs  which  will 
satisfy  the  need  for  two  stairs  and  two  separate 
means  of  egress.   In  addition,  each  floor  shall 
have  a  finished  men's  and  women's  toilet.   The 
existing  elevator  shaft  will  be  repaired  and  a 
new  automatic  passenger  elevator  will  be 
installed. 

The  exterior  walls  will  be  insulated  and  resur- 
faced from  the  inside;  and  new  gypsum  board 
ceilings  will  be  provided,  except  on  the  third 
floor  where  the  existing  "tin"  ceiling  will  be 
restored.   The  toilets  will  be  finished  with 
ceramic  tile  on  the  walls  and  the  floors,  and 
the  floors  in  the  main  spaces  will  be  restored 


wood  floors.   The  finish  of  the  long  party  walls 
has  two  possibilities;  either  to  strip  the 
plaster  and  have  an  exposed  brick  finish,  or 
restore  the  existing  plaster  which  is  in  ex- 
cellent condition  (or  one  wall  of  each) . 

Fire  Safety     The  building  shall  contain  a  fire  department 
stand  pipe  valve  in  each  stair  and  will  be 
sprinklered  throughout.   There  will  also  be 
smoke  alarms,  fire  alarm  signals  and  pull 
stations,  and  emergency  smoke  evacuation 
systems  in  the  stairs. 


Rear  alley  exit  - 


New  scissor  stair  - 


Restore  tile  Thompson's  Spa  sign  - 
To  be  set  in  new  pavers 

Restore  old  restaurant  entry  way  - 


New  fixed  glass  in  existing  openings 


Second  floor  above  - 


New  fixed  glass  In  existing  openings - 


New  Boston  brick  pavers  - 


Restore  tile  wails  and  ceiling  in  passageway - 
New  fixed  glass  in  existing  openings 


New  Restaurant 

New  fixed  glass  store  front 

New  Temple  Race  entrance 

Hew  Boston  brick  pavers  on  sidewalk  - 


?■■■ 
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SITE  PLAN  /  GROUND  FLOOR  PLAN 


TEMPLE  F1J\CE 


comunitas 

archiieclue/ptamiTg/utjan  tJesj^ 

TIMOTHY  ANDERSON 

axchfiectixal  consultant 


ALTERATIONS  AND  RENOVATIONS 
to  44-46  TEMPLE  PLACE 
BOSTON,  MA 


date:  9-26-1983 


0  r2'     4' 


New  scissor  stairs 


New  toilets 


Interior  improvements 


Bat:ff)     t-h*    need    tor    two    mt.air«    and 
kratr    ■■•ni    cf    r^tc**.       In    •ddmon,    *ach    flcxii 
«•>••:    h«if*     ■    rini»h«d    MBr'!    aruJ   voMfi'a    Uillat 
Ttit     1   -  j«liT  r     •     rva^-.u     ar.jfT     Mill     b*    repaired 
*n£    »    ->c-w    «ut;MAtir    p««acfV9*>'    ^levavor    oill    ba 

T^i     ewtenrr    •alls    will    b*    inBulai»d    «nd    raaur- 
tace<:    iroB    -_(ir    .rudt:      and    ne*    g)pBu*   bctaid 
c«k;  tof    ».  .:    t*    f  .-TV  ided,    except    or    Uw    ttiiid 
f;3-jT    vt.rrc    Lftp   taist-iiw)    "lin"    callinq   will    b« 
rrat.  red         T'^e    -.oilrta    will    tM    (i.Diah«3   wiUi 
ceraiuc    t>i(    on    t~hr    oaila    A/ul    Uic    tl( 
U><     iMj.n    icacei   «.li    b«    t-hr    rcatorrd 
f.cri..       Tn»     liAiEl.    c(    t>i«    1  croq    party    oal  li 
iwc    poaait-i  ii ti«a.    ♦iUi«r    to    actip   th«    pli 
■ni    h»v»    ar    eipoaed    br i c*    tin, 
Ui«    p>.Bt.in?    piasiei    MtiiQi    ik    in   Axcellan' 
rorMitJori    loi    one    wall    Of    aarhJ  ■ 


Newly  renovated  Tenant  Space 


New  elevator  In  renovated  elevator  shaft- 


TYPICAL  FLOOR  PLAN 


I  I  ELE>MTOR  I 


comunitas 

archrieclure/ptanrung/urt>an  cJesn^ 

TIMOTHY  ANDERSON 

archnectural  consunani 


ALTERATIONS  AND  RENOVATIONS 
to  44-46  TEMPLE  PLACE 
BOSTON,  MA 


date:  9-26-1983 


Restore  metal  cornice  and  paint - 


New  windows  and  Frames 


Restore  metal  fascia  and  paint 


New  windows  and  frames 

Remove  paint  from  stone,  repoint  and  restore - 

Remove  paint  from  stone,  repoint  and  restore 


New  windows  and  frames 

New  masonry  openings  to  align  with' openings  above - 


Remove  paint  from  stone,  repoint  and  restore 


New  casement  windows 


Remove  paint  from  stone,  repoint  and  restore 


I   -  ; 
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Remove  existing  wood  and  install 

new  black  glass  over  existing  steel  beam 

New  stone  column  fasclas 

New  butt  tempered  glass 


t4ew  stone  wainscot- 


TEMPLE  PLACE  ELEVATION 


/iiiiiSssiisSii 


fr*^-'**".'  Vtiljpii  '-ij  -i^-  -t 


comunitas 

ardTrtectire/plannng/Lrban  desi^ 

TIMOTHY  ANDERSON 
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ALTERATIONS  AND  RENOVATIONS 
to  44-4-6  TEMPLE  PLACE 
BOSTON,  MA 


date:  9-26-1983 
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ALTERATIONS  AND  RENOVATIONS 
to  44-46  TEMPLE  PLACE 
BOSTON,  MA 


dale  9-26-1983 


0  1'2       4 


Estimated  Contruction  Cost 

UGEN3SIMG:nrG0INC 
I79E 

DOROHesrORA/E 
BOSTON  MA  0EI24 
TEL8256SBO 


September    23,     19  83 


Comunitas 

25  Union  Street 

Boston,  MA  02108 

ATTN:   Carmen  M.  Garufo 


RE:   Alterations  &  Renovations 
4  4-46  Temple  Place 
Boston,  MA  02111 


Gentlemen: 

After  reviewing  the  above  project,  we  are  pleased 
to  submit  the  following  cost  estimate  for  renovation 
work  as  discussed. 


Very  truly  yours, 
LEE  KENNEDY  CO.,  INC. 


LRD : mob 
enclosure 


/ptU-^ 


P&^ 


Louis  R.  DiLorenzo 

Vice  President  -  Construction 


GOryTTRACTORS 
CDNSUOANT5 


RE:   Alterations  &  Renovations 

44-46  Temple  Place 


Boston,  MA  02111 
Page  2  of  2 


CONSTRUCTION  COST  ESTIMATE 


GENERAL  CONDITIONS 

DEMOLITION/SITE  WORK 

CONCRETE 

MASONRY 

METALS 

CARPENTRY 

MOISTURE  PROTECTION 

WINDOWS/GLASS  DOORS 

DOORS/FRAMES/HARDWARE  " 

DRYWALL 

PAINTING 

TILE 

RESILIENT  BASE 

TOILET  ACCESSORIES 

CARPET 

SHADES 

PLUMBING 

HVAC 

STANDPIPE  &  SPRINKLERS 

ELECTRICAL/ALART^S,  ETC. 

ELEVATOR 

SUBTOTAL 


CONTRACTOR'S  FEE 
♦CONSTRUCTION  ESTIMATE  TOTAL 


30, 

000 

.00 

30, 

500. 

00 

9, 

600 

.00 

21, 

200 

.00 

29, 

250 

.00 

22 

000 

.00 

15, 

000 

.00 

23, 

000 

.00 

8, 

100 

.00 

22, 

200 

.00 

12. 

200 

.00 

15. 

600 

.00 

2, 

000 

.00 

4, 

000 

.00 

13, 

000 

.00 

3, 

000 

.00 

22. 

000 

.00 

42, 

000 

.00 

15 

600 

.00 

40, 

000 

.00 

72. 

000 

.00 

452 

250 

.00 

46, 

000 

.00 

498 

250 

.00 

*  This  does  not  include  Restaurant  improvements  except  for  the 
building  exterior  and  interior  shell. 


PRO-FORMA 


Development  Pro  Forma 
(1984  Dollars) 

Total  Gross  Square  Footage  $   ^  >  ^^Q 

Office  ?   7,064 
Retail  l'>7  66 

Other  (please  specify)  zz 


6. 

,000 

I. 

,500 

- 

-- 

Total  Net  Square  Footage  7  ,  500 

Office 
Retail 
Other  (please  specify) 


Acquisition  (purchase  price  offer)  $  200  ,  OOP 


Construction  Cost 

Sidewalk/Passageway  Improvements  $       28,000 

Building  Renovation  470,000 

Total  $    498,000 


Related  Costs 

Architectual/Engineering  $       25,000 

Legal  10,000 

Marketing/Brokerage  -- 

Developer  Fees  __* 

Other  Professional  Fees  (Insurance)  2,  500 

Construction  Loan  Interest  32,666 

(     4   mos.    (a    14  %   on  $700,-000) 

Financing   Fees  9,000 

Title/Insurance  5  ,  000 

Real  Estate  Taxes  3,  500 

(during  construction  period) 
Other  related  costs    (please  specify)  -- 


Total  $       87,666 

Contingency    (       10%  of    $498,000)  $       49,800 

Total  Development   Cost  $    835,466** 

Equity   Investment  $    167,094 

Debt  $    668,372 

*  The  right  to  purchase  an  office  or  restaurant  condominium  floor 
at  Developer  Cost. 
**  Condo  sales  price  is  $111.40  per  net  square  foot. 


Office  ( 

NSF  @  $ 

/NSF) 

Retail  ( 

NSF  Q   $ 

/NSF) 

Other   ( 

NSF  (§  $ 

/NSF) 

toss  Potential  Income 


icancy   (@_ 


%) 


Efective  Gross  Income 


- 
• 


erating  Expenses 

Office   ($ ^/NSF) 

Retail    ($ ^/NSF) 

Other      ($ ^/NSF) 

Total 


al  Estate  Taxes 

Office  ($16,0  0  0/NSF) 
Retail  ($  5,000/NSF) 
Other  ($  —  /NSF) 
Total        $21,000 


Operating  Pro  Forma 

(where  applicable  use 

7Z  annual  inflation  factor) 

(1985) 
Year  1 


($ 


($ 


$_ 
($" 


(1986) 
Year  2 


($ 


($ 


($_ 


(1987) 
Year  3 


)    ($ 


)    ($ 


")    ($" 


'et  Operating  Income 


)ebt  Service  ( %   on  $ 


for    yrs.)    ($_ 


($ 


)    ($ 


let  Cash  Flow 


letum  on  Equity    (Net  Cash  Flow  -r  Equity) 
Return  on  Total  Development  Cost   (NOI  f  TDC) 


% 


THIS  PAGE  DOES  NOT  APPLY  TO  OFFICE  &  RETAIL  CONDOMINIUMS,  OTHER 
THAN  REAL  ESTATE  TAXES  PAID  TO  CITY. 


LETTERS  OF  INTEREST 


BERG  FINANCIAL    ^'^ ^^derm street 

Corporation  BOSTON  02110  •  677/426-7800 


September  23,  1983 


Thompson's  Spa  Associates 
c/o  Stewart  Robbins,  Esq. 
234  Clarendon  Street 
Boston,  MA 

RE :   44-46  Temple  Place 

Gentlemen: 

Berg  Financial  Corporatio 
provided  by  you  regarding  the 
a  commercial  condominium  of  th 
Place  and  to  be  designated  as 
in  providing  the  necessary  con 
rehabilitation  of  the  property 
tion,  we  would  be  interested  i 
purchasers  of  the  condominium 
a  permanent  take-out  for  the  c 


n  (BFC)  has  reviewed  the  material 
rehabilitation  and  conversion  to 
e  project  located  at  44-46  Temple 
Thompson's  Spa.   BFC  is  interested 
struction  moneys  to  complete  the 

as  you  are  projecting.   In  addi- 
n  providing  the  financing  for  the 
units  in  order  to  make  available 
onstruction  financing. 


BFC  has  provided  in  excess  of  $2  Billion  in  construction 
and  permanent  financing.   In  addition,  the  firm  has  worked  to 
structure  commercial  condominium  projects  for  health  care  insti- 
tutions, office  buildings  and  housing  developments.   Based  on 
this  experience,  we  feel  we  can  provide  the  funds  necessary  for 
your  project. 

Our  statement  of  interest  is  obviously  contingent  on  receipt 
of  approval   from  the  Boston  Redevelopment  Authority  as  the 
designated  developer  for  the  project  site.  Vie   have  inspected  the 
project  site  and  the  general  area  around  it,  and  we  feel  your 
projected  reuse  is  readily  financable  by  us. 

Best  wishes  for  success  in  the  competition. 


^. 


'jOhn   G.  Carberry 
^enior  Vice  President/ 


mcc 


iBI  ThcProvideni 


li.^tit;:li().i  lo!-N;i%  iii'-s 

30  VV'NTER   STREET,   BOSTON     M  AS?  ACH  US  ET^^   02I05       6I7/423-9600 


September  23,  1983 


The  Thompson's  Spa  Limited 

Partnership 
c/o  Stuart  Robbins 
234  Clarendon  Street 
Boston,  MA   02116 

Gentlemen: 

The  Provident  Institution  for  Savings  would  be  interested  in 

discussing  the  possibility  of  The  Provident  providing  financing  for  the 

rehabilitation  for  the  building  located  at  44  Temple  Place,  Boston. 

Very  truly  yours. 


'^     Richard  S.  Moore 
Vice  President 

RSMrkc 


OTHER  OFFICES 

Jo  TEMPLE  PLACE  •  CHARLES  RIVER  PLAZA  SHOPPING  CENTER  ■  J3  KNEELANO  STREET  ■  70  FEDERAL  STREET 
■-  Pt.1  "-.c^,^,Al   TENTER  PLAZA -25  STATE  STREET -306  HANOVER  STREET -423  WASHINGTON  STREFT  HHir,-Tr;^ 
nROAnwAY  qAUfillS. SALJGllSPLAZAi- 572  FREEPOR'' STREET  DORCHESTER 


September  22,  1983 


HRC 

KELLY  RESTAURANT  CORPORATION 

133  Causeway  Street,  Boston,  MA  02114    617-227-1830 


Thompsons  Spa  Limited 
c/o  Stuart  Robbins,  Esquire 
234  Clarendon  Street 
Boston,  MA  02116 


Gentlemen , 

This  is  to  advise  you  that  I  wish  to  purchase  the  first 
floor  and  basement  of  the  building  at  44-46  Temple  Place 
for  use  as  a  restaurant  to  be  known  as  Thompson's  Spa. 

Our  company  has  had  extensive  experience  in  building 
and  operating  restaurants  in  Suffolk  County,   Among  our 
present  operations  are  the  Wendy's  Old  Fashioned  Hamburger 
restaurants  in  downtown  Boston,  two  public  restaurant  facilities 
at  Boston  City  Hospital,  and  a  full  service  restaurant  at 
Boylston  Street. 

Our  plan  is  to  develop  the  first  floor  and  basement 
space  at  44  Temple  Place  as  a  re-creation  of  Thompson's 
Spa,  a  prominent  chain  of  restaurants  in  downtown  Boston 
for  more  than  SO  years  between  1882  and  1968.  Our  concept 
will  be  to  provide  moderately  priced  luncheon  and  dinner 
items  for  the  business/shopper  clientele  in  the  Downtown 
Crossing  area. 

We  believe  that  the  resurgence  of  pedestrian  traffic 
on  Temple  Place  and  the  recreation  of  an  attractive  and 
historically  significant  restaurant  concept  at  this  location 
will  combine  to  produce  a  successful  restaurant  operation 
in  this  space. 

Please  consider  this  letter  as  our  commitment  to  purchase, 
outfit  and  operate  this  space  as  described  above. 


Sincerel y , 
Hugh  J.  Kelly 


HJK/gc 


TIMOTHY    ANDERSON 


September  26,  1983 


Thompson  Spa  Limited  Partnership 

c/o  Stewart  Robbins 

12  5  Newbury  Street 

Boston,  Massachusetts   02114 

Re:   44-46  Temple  Place 

Gentlemen : 

I  am  delighted  with  the  progress  you  have  made  with  your  Temple 
Place  proposal.   When  you  are  deemed  the  successful  bidder  by  the 
BRA,  you  can  count  on  my  purchasing  the  top  floor  of  the  project 
for  my  own  use  as  office.    I  understand  that  Roger  Dowd  and 
Kenneth  Assiran  are  also  making  offers  along  with  ISI  (Investment 
Services,  Inc.).   Since  we  all  work  together  on  various  develop- 
ment projects  throughout  the  country,  being  located  near  each 
other  will  greatly  add  to  our  efficiency. 

Of  course,  the  commitment  by  Carmen  Garufo  and  his  architectural 
firm  will  further  enhance  my  occupancy  since  they  have  been  working 
on  some  of  my  projects. 

I  wish  you  luck  with  your  proposal. 


Sincerely 


Timothy  An/ierson 


/scr 


comunitas 

city  planning  &  urban  design 


26  September  1983 


Thompson's  Spa  Limited  Partnership 
c/o  Stuart  Robbins,  Esquire 
234  Clarendon  Street 

Boston,  MA  02116  RE:  44-46  Temple  Place 

Boston,  MA 


Gentlemen: 

This  is  to  advise  you  that  I  wish  to  purchase  one  of  the  upper 
floors  of  44-46  Temple  Place  for  use  as  an  architectural  office, 

We  should  also  like  to  confirm  that  the  plan  to  share  reception 
and  clerical  areas  would  suit  us  well. 

Please  consider  this  letter  as  my  commitment  to  purchase  and 
operate  one  floor. 

Very  truly  yours. 


Carmen  M.  Garufo 


Urban  Planning  Consultants,  Inc. 


Kenneth  R.  Assiran 
Marion  E.  Craven 


September  26,  1983 


Thompson  Spa  Limited  Partnership 
c/o  Stewart  Robbins 
124  Newbury  Street 
Boston,  MA   02116 

Dear  Mr.  Robbins: 

We  were  pleased  to  learn  about  your  proposal  to 
rehabilitate  a  mixed  use  restaurant/office  build- 
ing on  Temple  Place  in  downtown  Boston.  The  pro- 
posal is  very  exciting  and  we  would  be  interested 
in  purchasing  a  floor  of  1,500  square  feet  in  the 
building. 

We  would  locate  our  offices  in  the  condo  and  would 
probably  utilize  50  percent  to  75  percent  of  a  floor 
and  lease  the  reminder  of  the  space  to  a  compatible 
tenant . 

Since  we  are  working  on  so  many  projects  together 
and  with  Michael  Dowd  and  Roger  Dowd ,  who  I  under- 
stand are  also  interested  in  a  floor,  locating  on 
Temple  Place  will  greatly  increase  our  efficiency. 


Kenneth  R 
President 

KRA:pa 


89  State  Street,  Suite  11 10  •   Boston,  Massachusetts  02109   •  (617)227-0671 


Investment  Services  Incorporated 

89  State  Street,  Suite  730 

Boston,  Massachusetts  02109 

617  742-2022 


September  26,  1983 


Thompson  Spa  Limited  Partnership 
c/o  Stewart  Robbins 
124  Newbury  Street 
Boston,  MA   02116 

Attention:   J.  Timothy  Anderson 

Re:   44-46  Temple  Place 

Gentlemen: 

I  am  delighted  with  the  progress  you  have  made 
with  your  Temple  Place  proposal.   When  you  are 
deemed  the  successful  bidder  by  the  BRA,  you  can 
count  on  ISI  purchasing  a  floor  of  this  build- 
ing for  our  own  use,  subject,  of  course,  to 
final  terms  and  conditions. 

Since  we  are  working  on  so  many  projects  together 
and  with  Ken  Assiran  and  Roger  Dowd,  who  I  under- 
stand are  also  interested  in  a  floor,  locating  on 
Temple  Place  will  greatly  increase  our  efficiency, 

Wishing  you  success  with  your  proposal,  I  remain 

Sincerely  yours. 


rrt/"  //^cA    '      ^'^  ^ 


Patricia  A.  Flood 
Executive  Vice  President 


PAF/NES 


APPENDIX 


ERSON     NOTTER     FINEGOLD     INC. 


OFFICE  BUILDINGS 


OLD  CITY  HALL,    Boston,    Massachusetts 

(Listed  on  the   National  Register  of  Historic  Places) 

1972  Preservation  Award,    Boston  Society  of  Architects 

1973  L.J.   Peabody  Award  for  Creative  Excellence 

1975  AIA  Honor  Design  kvaxd,    New  England   Regional   Conference 

1976  AIA  National  Honor  Award   for  Extended  Use 

Conversion   and  preservation  of  this   mid-nineteenth  century  municipal  building 
into  contenporary  office,    commercial   and  restaurant   space. 

AUDITOR'S   BUILDING,    Washington,    D.C. 

(Listed  on  the  National  Register  of  Historic  Places) 

Architects    for  the   $13   million   renovation  of   the  Auditor's   Complex   for  the 
General   Services  Adndnistration.      This   project  is   one   of  GSA's   initial   efforts 
to  evaluate  the   feasibility  of  recycling  older  buildings  in  conjunction  with 
the   Public  Buildings   Cooperative   Use  Act.      The   mixed-use   plan   includes   federal 
office   space  with   commercial   and  public   arts   organizations   as   co-tenants   in   the 
building. 

RUSSELL  SENATE   OFFICE  BUILDING,    Washington,    D.C. 
(Listed  on   the   National   Register  of  Historic   Places) 

In   recognition  of  our  national   leadership   in   the    field  of  extended  use,    we  were 
selected  as  Associate  Architects   to   the   Architect   of  the   Capitol   to   evaluate   the 
1906   Russell  Building.      Our  proposals    for  more   spacious   and  efficient  conference 
facilities    for  U.S.    Senators   smd   their  staffs  provide   options    ramging   from  mini- 
mum life   safety   improvements   and   space   reorganization   to  the   introduction  of  mez- 
zanines  and  underground  space   to   significantly   increase   usable   area. 

INTELSAT   CORPORATE  HEADQUARTERS,    Washington,    D.C. 

Upon  winning   an   international   competition   for   design  of   this    550   million   office 
conplex,    John  Andrews   International   PTY  LTD.    selected  our   firm  as   Associate   Arch- 
itects.     Our  Washington   office   is    responsible    for   local   coordination  with   approval 
agencies   such   as   the   Fine  Arts   Commission   smd   for  preparation   of   construction   docu- 
ments.     The  project  will  be   located  on   a  12-acre   site   on   Connecticut  Avenue   and 
includes    300,000   square    feet   of   space. 

U.S.    EMBASSY    RENOVATION/ADDITION,    Helsinki,    Finland 

The   firm  has   been   selected  eis   architects    for    feasibility   and  design   to   develop 
proposals    for  renovation   and  a  coitpatible  new  addition   to  the   U.S.    Embassy   in 
Helsijiki. 


iDERSON     NOTTER     FINEGOLD     INC. 


CROSBY   VALVE   AND  GAGE   COMPANY,    Wrentham,    Massachusetts 

Renovation  of   30,000   square    feet  of  storage   and  office   space   as   new  offices 
to   update   corporate   image.      Project   includes   entirely  new  mechanical   auid 
energy  systems,    space  planning  and  interior  design. 

CAPITOL  BANK  BUILXilNG,    Government  Center,    Boston,    Massachusetts 

New  home   office    for  the   Capitol  BeuiJc   and  Trust  Con^sany,    completing   a   design- 
integrated  block  of  new  and  old  buildings  within  sight  of  Boston's  new  City  Hall. 
Design  includes   60,000   square   feet   for  bank   and  out-lease   use. 

SAUGUS  BANK  BUILDING,    Saugus ,    Massachusetts 

Redesign  of   a  previously   remodelled  building  of   10,000   square    feet   as   a  bank 
headquarters.      A  requirement  of   the   design  was   that   the  bank   remain   in   tull 
operation  throughout  the   construction  period. 

FIRST  NATIONAL  BANK  BRANCH   OFFICE,    Boston,    Massachusetts 

Interior  design  and  furnishings   for  an  exciting  branch  bank  housed  in  the   re- 
cycled Old  City  Hall. 

UNITED  SHOE  MACHINERY,    Beverly,    Massachusetts 

Window  replacement  study  to  develop  an  energy-efficient  window  design  which 
would  meet  conten^jorary  office  needs   and  preserve   the  historic  and  architectural 
character  of  the    first  precast  concrete   buxldings   in  the   U.S.      The   study   involved 
analysis  of  over  25  window  systems  and  included  sanple   installation,    energy  moni- 
toring and   detailing  of  the  preferred  system  as   the   second  phase   of   the   study. 

WGBY  TV  STATION,    Springfield,    Massachusetts 

Renovation  and  conteii?>orary  addition  to  an  older  warehouse   on   the   edge  of   the 
downtown   to  provide  modem  office   and  technical   studios    for  the   city's   growing 
public  television   station. 

ADDITIONAL   OFFICE   BUILDING   DESIGNS 

Massachusetts   Housing  Finance  Agency,    Boston,    Massachusetts 

Wilder-Manley   Associates,    Inc.,    Boston,    Massachusetts 

Pilot  House,    Lewis  Wharf,    Boston,    Massachusetts 

101-109   State   Street,    Boston,    Massachusetts 

Odd  Fellows  Hall,    Ipswich,    Massachusetts 

Ipswich   Grist  Mill,    Ipswich,    Massachusetts 

Brockton  Savings  Bank  Expansion  Plan,    Brockton,    Massachusetts 

Dennison  Manufacturing  Company  Master  Plan,    Framingham,    Massachusetts 

National   CSS   Reuse   Study,    Norwalk,    Connecticut 

White   Plains   Public  Safety  Building  Study,    White   Plains,    New  York 

S.T.Dupont   Division,    Gillette, Inc. ,    Cambridge,    Massachusetts 

Memorial   Church  Office   Renovations,    H^u^vard  University,    Cambridge,    Massachusetts 

Old   Nueces  County  Courthouse  Reuse,    Corpus  Christi,    Texas 

First  National  Bank  Waterfront  Branch  Office,   Boston,   Massachusetts 


ANDERSON     NOTTER     FINEGOLO     INC. 

COMMERCIAL/RE'PVIL 

UNION   RAILROAD  SiaTION,    New  London,    Connecticut 

(Listed  on   the  National   Register  of  Historic  Places) 

1976   National   Design   Award,    Design   &   E^vironinent  Magazine 

1980   HUD  National   Design  Award 

1980   FRA  Outstanding  Achievement  Award   for  Design  Excellence 

Preservation  and  adaptive   reuse   of  H.H.    Richardson's   Union   Railroad   Station,   pre- 
viously  scheduled   for   demolition   through   urban  renewal.      The   structure   contains   a 
modem  Amtrak  station,    restaiireuit   and  two   floors   of   first  class  office   space. 
Anderson  Notter  Flnegold  Inc.    served  as   both   architect  and  developer. 

CHART  HOUSE   RESTAURANT,    Gardner   Building,    Boston,    Massachusetts 
(Listed  on   the  Nationsd.   Register  of  Historic  Places) 
1974,   AIA  Design  Award,    New   England  Regional   Conference 

Rehabilitation   and  conversion  of   this  mid-eighteenth   century  warehouse  into   an 
imaginative   restaurant   facility   for  the   Chart  House. 

CHART  HOUSE   RESTAURANT,    Baltimore,    Maryland 

1980   Interiors   Award,    Architectural   Record 

1980   Historic   Preservation   Citation   for  Elxtended  Use,   Washington  Metro  AIA 

Conversion  of   a  boiler  repair  and  machine   shop  on   a  waterfront  pier   to   an   exciting 
restaurant   facility  with   a   350-person  seating  capacity  eu^d   a  spectaciilar   view  of 
Baltimore's   inner  harbor. 

MAISON   ROBERT,    Boston,    Massachusetts 

(Listed  on   the  National   Register  of  Historic  Places) 

Recycling  of  the  former  vaiiLt   eind  ground   floor  space    in  Boston's  Old  City   Hall  into  an 
elegant  French   restaurant. 

SUNOCO   GAS   STATION,    Boston,    Massachusetts 

(Adjacent   to   the   Fulton -Commercial   Street  Historic  District) 

ARA   Design  Award 

1974  AIA   Design  Award,    New   England  Regional   Conference 

Unique   contenporary   design  which   sympathetically   integrates    the    facilities   of  a 
service    station   into   a   growing  waterfront   residential   community. 

Additional   Commercial/Retail  Projects 

Morgan   Square,    Mixed-Use   Redevelopment,    Springfield,    Massachusetts 
Die  Campus,    Peoria  State   Hospital   Reuse,    Peoria,    Illinois 
Mechanics  Hall,    Storefront  Restorations,   Worcester,    Massachusetts 
Camden   Station  Redevelopment,   Baltimore,    Maryland 
Auditor's    Con^jlex,    Mixed-Use    Redevelopment,    Washington,    DC 
Market   Mills,    Mixed-Use   Redevelopment,    Lowell,    Massachusetts 
St.    Louis    Railroad  Station   Reuse,    St.    Louis,    Missouri 
Lily's   Restaurant,   Embarcadero   Center,    San   Francisco,    California 
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REUSE    FEASIBILITY    STUDIES 

MEW   LONDON  UNION   STATION,    New  London,    Connecticut 

(Listed  on   the  National   Register  of  Historic  Places) 

1976   National   Design  Award,    Design  &  Environment  Magazine 

1980  HUD  National  Design  Award 

198Q  FRA  Outstanding  Achievement  Award  for  Design  Ejccellence 

Ihreatened  by  demolition  for  over  thirteen   years ,    the  feeisibiLity   study  was  performed 
as   a  last-chance   effort  to  save   the  H.H.    Richardson  station.      The  study  presented  a 
convincing  design  and  budget  for  use  as   an  Amtrak  station  coirisined  with  restaurant 
and  office   uses.      We   also  served  as  architect  and  developer   for  inplementation  of 
this  study. 

CHARLESTOWN   NAVY   YARD,    Boston,    Massach\isetts 
(Listed  on   the  National   Register  of  Historic  Places) 

Feasibility  study   for  revise  of  the  51-acre  historic  shipyard  as  a  new  residential, 
conmercial   and  recreational    facility   fronting  on  Boston  R&rboz.      Our  design    for  367 

residential   units   in  Building  42  wets    conpleted  in  June,    1981  as  the   first  stage   of 
inplementation. 

CAMDEN   STATION,    Baltimore,    Maryland 
(J^xsted  on  the   National  Register  of  Historic  Places) 
! 

Reuse  study   for  a  private   developer  to  adaptively   reuse   the  historic  railroad  station, 
an   attached  waurehouse   and  several  other  structures  on   a  16-acre   site.      Plans   call    for 
a  major   commercial  and  residential  activity  center,    combined  with  new  hotel   and 
restaurant   facilities. 

D.O.T.    STUDY   ON    RECYCLING    RAILROAD   STATIONS 

For  the  U.S.    Depaurtment  of  Transportation,   we   conducted  a  nation-wide   study  on   the 
feasibxlity  of   recycling  historic   railroad   stations   for  new  uses.      The   study    resulted 
in   two  publications:      Recycling  Historic   Railroad  Stations:    A  Citizen's  Manual   and 
the   supplementary   Technical   Manual. 

NUECES   COUNTY   COURTHOUSE,    Corpus   Christi,    Texas 
(Listed  on   the  National   Register  of  Historic  Places) 

Feasibility  design  for  conversion  of  an  outnnoded  courthouse  and  jail  into  a  quality 
office  and  conmercial  center.  "Die  design  inclxides  converting  the  former  jail  cells 
into  a  restaurant  and  restoring  the  originsd.  courtrooms   as   multi-level  offices. 

SOUTHBRIDGE   DOWNTOWN,    Southbridge ,    Massachusetts 
(Listed  on   the   National   Register  of  Historic  Places) 

Feasibility   design   to   integrate   four  historic  commercial  blocks  on  Main  Street  into 
a  housing   complex  with  ground  floor  commercial  uses.      Design  includes   creating 
access   through  buildings   to   rear  parking   and   redesign  of   rear   areas    into . attractive 
commercial   spaces. 
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ST.    REGIS   ACADEMY   AND  A.V.H.    HOSPITAL   COMPLEX,    Berlin,    New   Hampshire 

Reuse   study  which   demonstrated  that  these  buildings    could  be   imaginatively   recycled 
for  an  elderly   and   congregate   hoiising  conplex.      The   study  served  as   the  basis    for  our 
recently  completed  design   for  conversion  of   the  hospital    to  elderly  housing. 

CUSTOM  HOUSE  BLOCK  AND  GARDNER  BUILDING,    Boston,    Massachusetts 
(Listed  on   the  National  Register  of  Historic  Places) 

Our  initial  study  of  these  historic  Long  Wharf  buildings  attracted  developers  to 
invest  in  their  recycling  for  residential/ commercial  use  and  for  the  Chart  House 
Restaurant. 

LINCOLN  WHARF  COAL  BUNKER,    Boston,    Massachusetts 

An   innovative   design  to  convert  this  outmoded  MBTA   coal   storage  building    to  a   fire 
and  police   station   to  serve   the  new  Waterfront  community. 

NORIH   COVE   C-2   PARCEL,    Boston,    Massachusetts 
(Listed  on   the  National  Register   of  Historic  Places) 

Rehabilitation   study  of  existing  brick  warehouses   combined  with  sensitive  new   con- 
struction  to  enhance   residential   development  of   the  area.      An  enclosed  pedestrian 
walkway  system  was   a  unique   feature  of  the  design. 

RICHMOND  PERFORMING  ARTS   CENTER,    Richmond,    Virginia 

Site  selection  process    and  reuse   study   for   conversion  of   an  old  Masonic  Hall    and  two 
nearby   theaters   into  an  innovative  performing  arts    center  to  serve   the  Richmond 
community. 

ROSSIE   MILL,    Mystic,    Connecticut 

Reuse   feasibility  study  perfomed  for  Mystic  Seaport  to   find  a  marketable   use   for 
this  outmoded  bxiilding.      Our  proposal   recommends    transient  housing  dxiring  the  peak 
summer  months  with   the    flexibility    to  be   used  as   a  conference    center  during    the 
Seaport's  off-season. 

Additional   Reuse   Feasibility   Studies 

Bradford   Hotel   Congregate  Elderly   Housing,    Boston,    Massachusetts 

Merrimack   Valley   Textile   Museum,    North  Andover,    Massachusetts 

Opera  House  Emporium,    Augusta,    Maine 

Bangor  Opera  House,    Bcingor,    Maine 

Commonwealth  Armory   Reiise   Study,    Boston,    Massachusetts 

Public   Safety  Facility,   White   Plains,    New  York 

Providence    Union   Station,    Providence,    Rhode    Island 

Ogden   Hotel   Reuse,    Council   Bluffs,    Iowa 

Mary  Baldwin   College   Performing   Arts    and  Athletic   Facilities,    Staunton,    Virginia 

Washington   Hximanities   and   Arts    Center,    Washington,    DC 
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REVITftLIZATION   STUDIES    AND   MASTER   PIANS 

MARKET  SQUARE  HISTORIC   DISTRICT,    Newburyport,    Massachasetts 

(Ij.sted  on   the  National   Register  of  Historic  Places) 

1975  AIA  Honor  Design  Award,    New  England  Regional  Conference 

1975  Henry  David   Qioreau     Honor  Award   for  Landscape   Design 

1976  HUD  National  Honor  Award   for  Design   Excellence 

1976   DOT  Federal   Highway  Administration,    Environment  Award 
1960  AIA  National   Honor  Award  for  Extended  Use 

Preservation  of   the  22-acre,   e«u:ly  nineteenth   century  seaport   for  the  Newburyport 
Redevelopment  Authority.      In  an   area  previously   scheduled   for  demolition,    the   re- 
design emphasizes   conpatlble  new  development  and  preservation   techniques    to  enhance 
and  protect   the  historic   town   center.      Project  was   in^slemented   through   imaginative 
use   of  TOPICS  Program  and  urban  renewal.      Project  has  been   cited   for  cooperation 
between   City,    State,    DPW,    Federal   Highway  Administration  and  HUD. 

CHARLESTOWN   NAVT^   SHIPYARD,    Boston,    Massachusetts 
(Listed  on   the  National   Register  of  Historic  Places) 

Preparation  of  a  master  adaptive   use  plan   for  this   51-acre  surplus   site  which  we   are 
now   in^jlementing   for  a  private   developer.      This    reuse  plan   considered  traffic  and 
parking  iii5)act,    redesign  and  construction  of  utility  systems,    reuse  of  existing 
buildings  and  site   analysis    for  the  development  of  over  1200   living  units  and  other 
conpatxble  public/private   uses. 

PENNSYLVANIA   AVENUE   REDEVELOPMENT,    Washington,    D.C. 
(Listed  on   the  National   Register  of  Historic  Places) 

Sv^ervising   architects   and  preservation  consultants    to  the  Pennsylvania  Avenue 
Development  Corporation   to  oversee    implementation  of   their  multi-million   dollar  plan 
for  V5)grading  America's    "Main  Street."      This  project   gives   us   a  major  opportunity 
for  input  in   the   xirban  design  of  the  nation's   Capitol. 

SPRINGFIELD  DOWNTCWN   REVITALIZATION   PLAN,    Springfield,    Massachusetts 
1980  Award   for   Urban   Design   and  Planning,    Progressive  Architecture 

Funded  jointly  by   the  City  of  Springfield  and  Springfield  Central,    Inc.  ,    a   downtown 
businessman's   association,    the   study  analyzed   the  existj.ng  problems  of   the    CBD  and 
developed  a   master  plan  in   the    format  of  Time    magazine.      The   Plan  has   already   ge- 
nerated over   $120  million  of  investment  in   the  downtown. 

MIAMI   BEACH  ART   DECO   DISTRICT,    Miami    Beach,    Florida 
(Listed  on   the  National    Register  of  Historic   Places) 

Our  Preservation  and  Development  Plan   for   this   800-building  historic  district  pre- 
sents  a  dynamic  pl^m    for  revitalizing  the   area.      Proposals    for  development   range    from 
the  new  Vanity   Fair  mixed-use   commercial    center  with  outdoor  public  spaces    to   re- 
habilitation of   certain  hotels    for   congregate   elderly  housing   and  of  others    to  promote 
ejcpanded    tourist   trade.      For   the   first   time,    the   Plan   defines    a  balanced   scheme   which 
encourages    appropriate    new   development  while   enhancing   the   unique    character   of    the 
resort   through   sensitive  preservation  and  adaptive   use. 
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LOWELL   DOWNTOWN   REVITALIZATION ,    Lowell,    Massachusetts 
(Listed  on   the   National   Register  of  Historic  Places) 

A  comprehensive   design   analysis   of   five  blocics   of  commercial   and  residential   structures 
for  sensitive   rehabilitation  and   conpatible  new  construction.      This  study   resulted  in 
Lowell:      The  Building  Book,    a   guide   to  recycling  existing  structures,    and  a  program 
of  conpatible  public   iag rove men ts  which  have   greatly   enhanced   the   area. 

HISTORIC  NEIGHBORHOOD   RENOVATICM,    Salem,    Massachusetts 
(Involving  multiple   National   Register  Historic   Districts) 

A  planning   and  architectural   study  of  over  2,000   residential      structures   in   Salem's 
historic  neighborhoods.      The  study   resulted  in  The  Salem  Handbook,    a  renovation  guide 
for  home   owners.      This   handbook   is  written  especially   for  the   layperson   and  describes 
all   styles,    proper  renovation  techniques,   how   to   avoid  inappropriate   renovation   and 
where  to  obtain  assistance. 

EXETER  DOWNTOWN   STUDY,    Exeter,    New  Hanroshire 

Definitive  study  of  a  major  comnercial  block  to  determine  the  potential  for  reuse 
of  existing  historic  buildings,  increased  parking  facilities  and  a  new  riverfront 
commercial/recreational   development  along  the   rear  side   of  the  buildings. 

SOUTH   NOFWALK  REVITALIZATION  PROGRAM,    South   Norwalk ,    Connecticut 
(Listed  on  the  National   Register  of  Historic  Plauies) 

In-depth   study   of   the  deteriorated  downtown  business    district  and  waterfront  to 
develop   a   revitalization  strategy   to  provide   commercial   activity   and   an  historic 
seaport.      The  project   culminated  in   a  book  which  defines   design   and  planning 
recommendations. 

HISTORIC  WALKER' S   POINT,    Milwaukee,   Wisconsin 
(Listed  on   the  National   Register  of  Historic  Places) 

Neighborhood  study   of  a  mixed  use  area  with   a   large   Latin  population  to  promote 
residential   and  cooanercial   rehabilitation   and  develop   a  master  plan   for   these   efforts. 
Th.e   client  was   the  Historic  Walker's   Point  Foundation,    a   local  non-profit  preserva- 
tion organization.      The    final   report   is   a  bilingual     publication   for   residents   and 
owners. 

Additional   Revitalization  Studies    and  Master  Plans 


Camden   Station   Revitalization  Master  Plan,    Baltimore,    Maryland 

Lawrence   Intown   Revitalization  Plan,    Lawrence,    Massachusetts 

Lynn  Blue   Line   Economic  Development  Study,    Lynn,    Massachusetts 

Downtown   Southbridge    Revitalization,    Phase    II,    Southbridge ,   Massachxisetts 

Royals  ton   Center  Preservation,    Royalston,    MJissachusetts 

Fitchburg   Intown   Study,    Fitchburg,   M2issachusetts 

Fitchburg  Core  Blocks   Design   Study,   Fitchburg,    Massachusetts 

Biddeford  Downtown   Action  Plan,   Biddeford,    Maine 

Portland  Waterfront,    Portland,   Maine 

Hudson  Park  Neighborhood   Rehabilitation  Study,    Albany,   New  York 

S.U.M.    Great   Falls   Historic   District   Preservation  Plan,    Patterson,    New  Jersey 

Harry   S.    Truman   Navetl  Annex,    Key  West,    Florida 

Cheney   Brothers   Historic  District,    South   Manchester,    Connecticut 
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CULTU RAL  FAC ILITIES 


MECHANICS   HALL   RESTORATICM/ADDITION,    Worcester,    Massachusetts 
(Listed  on  the  Nationetl  Begister  of  Historic  Places) 

1978  AIA  Design  Award,   New  England  Regional  Conference 

1979  AIA  National  Honor  Award   for  Extended  Use 

1979  Boston  Exports  Awaurd   for  Excellence,    Boston     Society  of  Architects 

Restoration  of  the  Worcester  County  Mechanics  Hall,   an  outstanding   Renaissance 
Revival   landmark.      The   elaborate    architect-ural   features  were    restored  while   creating 
a  dynamic  design   for  new  lobby   and  support   facilities.      The   restoration  was    financed 
in  part  by  am  historic  preservation  grant   from  the  U.S.    Department  of   the   Interior. 

FUT.T.FR  ARTS   CENTER,    Brockton,    Massachusetts 

ARA  Design  Award 

Red  Cedar  Shingle   &  Handsplit  Shake  Bureau  .Design.  Award 

A  modem  informal  museum  for  the   exhibition  and  practice  of  the   Arts.      The  design 
enhances   views  of  the  wooded  terrain   and   lakeside   site  which  create   a  heirmonious 
setting   for   the  museum. 

SPRINGFIELD  SCIENCE   MUSEUM   RENOVATION,    Springfield,    Massachusetts 
(Listed  on   the  National  Register  of  Historic  Places) 

Renovation  of  African  Hall  to  create  habitat  environments    for   the   Museum's  African 
collections.      New  mezzanine   and  ramps  were    inserted   to  draw  visitors   through   the 
tropical   settings  of  the  6,000   sg\iare   foot  exhibit  area. 

SPRJMGTIELD  MUSEUMS   QUADRANGLE  MASTER  PLAN,    Springfield,    Massachusetts 

Master  plan   for  exp«msion  of  conference    and  support   facilities    in   an   undergroimd 
structure  that  would  connect  all   four  muse-ums  while  preserving  the   openness   of  the 
landscaped  Quadramgle. 

WASHINGTON   CENTER   FOR   THE    ARTS    AND   HUMANITIES,    Washington,    D.C. 
(Listed  on  the  National  Register  of  Historic  Places) 

Reuse   study    for  a   city-wide  performing  arts   center  in   the   former   Lansburg's 
Department  Store.      Now  being  implemented,    the  study   involved  major   interaction  with 
community   arts    groups   to  design   for   a  wide   range  of  performance,    studio   auid  practice 
needs . 

ADDITIONAL  MUSEUMS    AND   CULTURAL  FACILITIES 

Textile   Place   Feasibility  Study,    Greenville,    South   Carolina 

Merrimack  Valley  Textile  Museum  Conservation  Study,    Andover,   Massachusetts 

Queens   Performing   Arts   Center  Study,    Queens,    New  York 

Bangor  Opera  House  Reuse,    Bangor,    Maine 

Richmond   Performing  Arts    Center  Study,    Richmond,   Virginia 

Shubert  Theater    Renovation,    Boston,    Massachusetts 

Springfield  Syn5)hony  Hall   Restoration,    Preservation   Consultant,    Springfield, 

Mass  achTis  etts 

Mystic  Seaport   Reuse   Study,    Mystic,    Connecticut 
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MULTIPLE-UNIT  HOUSING/REUSE 

CENTRAL   GRAMMAR  APARTMENTS,    Gloucester,    Massachusetts 
1976   National  Design  Award,    Design   &   Environment 
1978  National  Award  of  Merit,   AIA/House   and  Home 

Conversion  of  the  old  CentratL  Grammar  School   for   80  units  of  elderly  housing.      The 
project  was   a  national  prototype  for  reuse   of  surplus   schools   in  urban  areas   and  was 
financed  by   the  Massachusetts  Housing  Finance  Agency. 

THE   1ANNERY,    Peabody,    Massachusetts 

1975  AIA  Honor  Design  Award,    New  England  Regional   Conference 

1975   Henry  David  Ihoreau  Grand  Award   for  Landscape   Design 

Rehabilitation  of  a  mid-nineteenth  century   tannery  into  a   dyn2unic  living  community 
for  senior  citizens.      The  project  created   284   living   units   and  was    financed  by    the 
Massachusetts  Housing  Finance  Agency.      The  second  phase  of   rehabilitation.    Tannery   II, 
provided  an  additional   173   units   and  was    completed  in  1979. 

CUSTOM  HOUSE  BLOCK,    Long  Wharf,    Boston,    Massachusetts  ■ 
(Listed  on   the  National   Register  of  Historic  Places) 
First  Honor  Awcird,    AIA/House   and  Hone 
1974   AIA   Design  Awfurd,    New  £ngl£Uid   Regional    Conference 

Conversion  of  an  historic  granite  warehouse    and  ship's   storage  building  to   resi- 
dential  ajid  commercial   uses.      Ihe  building   contains   43   unusual    units   of  luxury 
housing  with  ejcciting  spaces   created  by  preserving  the  origincd.   details. 

CHARLESTOWN   NAVY   YARD,    BUILDING   42,    Boston,    Massachusetts 
CListed  on   the  t^ational   Register  of  Historic  Places) 

As   the   first   completed  project   at  the   Navy  Yard,    this   con?3lax  of  large-scale   indus- 
trial buildings   has  been   converted  to   367   market- rate   housing   units.      Ihis  project 
represejits    the  first  step   in   creating  a  new  waterfront   residential    community   at   the 
historic  Navy  Yeurd  site. 

PRINCE  BUILDING,    Boston,   Masachusetts 

Recycling  of  an   obsolete   spaghetti    factory   into   condominiums.      Located  on  Atlantic 
Aven\je,    the  adaptive    use  of   this  building  served  as    the    catcQyst   for   rebirth   of 
Boston's  waterfront   as  a  residential   community. 

MARKET  MILL,    Lowell,    Massachusetts 

CListed  on  the  National   Register  of  Historic  Places) 

Two  historic  mills   have  been   recycled   for  elderly  housing  in  the   midst  of   the   down- 
town  and   Urban  Cultural   National  Park.      The   project  will   also  ho\jse    the  Visitor's 
Center   for   the   National   Park   Service,    thereby  creating  a  ma3or  activity   center   for' 
both   indoor   and  outdoor  exhibition  and  visitor   service    facilities. 
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SHRWSHEEN  VILLAGE,    Andover,    Massachusetts 

(Listed  on   the   National   Register  of   Historic  Places) 

Tlie   former  Sacred  Heart  Sciiool   and  American  Woolen  Con?)any   Headquarters  were    rehabi- 
litated  into  86   units   of  market-rate   housing,    using   conventional   financing.      Original 
panelling,    fireplace   mantels,    and  decorative  plaster   are  preserved  intact  in   the  new 
living   units. 

INNER  HARBOR  LOFTS,    Baltimore,    Maryland 

(Listed  on   the  National   Register  of  Historic  Places) 

1980  Award  of  Merit,    Homes   for  Better  Living,   AIA/Housing 

Residential   conversion  of   three   manufacturing  structiires   in   the   city's    garment 
district.      Enclosed  glass    corridors  were  placed   in   the  lightwells,   which   continue 
to  provide   light  and  ventilation  to   the   spacious    loft  units.      The  project  created 
106  market-rate   units   and  was   innovatively    financed    through  a   Cit>'   of  BaltJ.more  bond 
j.ssue . 

STEPHEN  PALMER  APARTMENTS,    Needham,    Massachusetts 

1979   Housing  Award   for  Extended  Use,   Boston  Society   of  Architects 

Conversion  of  a  surplus   school   into   28  market- rate   apartments.      Hie  exterior  was 
preserved  intact,    while   inside,    the  building  houses   dynamic  multi-level   apartments. 

WASHINGTON  STREET  BLOCK,    Haverhill,    Massachusetts 
(Listed  on   the  National   Register  of  Historic  Places) 

Construction  is   in  progress    to   create   72   elderly   units    for   the   Haverhill   Housing 
Authority.      Design   contjines   rehabilitation   of  a  prominent  historic   commercial  block 
with   compatible   new  construction  to   create   a  unified  building  overlooking  a   land- 
scaped courtyard.      Funding  was  provided  by   the  Massachusetts   Department  of  Community 
Affairs,    Section  667  program. 

Additional   Housing   Reuse   Projects 

Cie   School,    New  Britain,    Connecticut 

Academy   Knoll,    Marlborough,    Massachusetts 

Bradford  Hotel   Reuse   Study,    Boston,    Massachusetts 

Canton   School   Reuse/Addition,    Canton,    Massachusetts 

Morgan   Square,    Springfield,   Massachusetts 

King's   Beach   Tower,    Lynn,   Massachusetts 

Bnck   School   Terrace,    Syracuse,    New  York 

Synphony   Road  Apartments,   Boston,   Massachusetts 

Robinson   Sqiiare,    Albany,    New  York 

Amoskeag  Millyard  Housing,    Manchester,   New  Hampshire 

Northern   Lights   Housing,    Berlin,    New  Hampshire 

Briar   Pipe   Mill,    Penacook,    New  Han^Dshire 

Old   Ttown  Apartments,    Cincinnati,    Ohio 

Old  Windsor  Village,   Windsor,   Vermont 

Academy   Hill   School,    Nantucket,    Massachusetts 

Bonniecrest   Condominiums,    Newport,    Rhode   Island 

Locke    and  Cutter   School    Conversions,    Arlington,    Massachusetts 
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MULTIPLE-UNIT   HOUSING/NEW   DESIGN 

WILLIAMSTOWN   ELDERLY   HOUSING,    Wjlliamstown ,    Massachusetts 

Sixty   units   of  housing   for  the  elderly  were  built  on  a  rural   site   in  this  Western 
Masseurhusetts  community.      Two-story  wood   frame  buildings   successfully   combine  housing 
and  a  municipal    community   center.      Ihe   HUD  Section   202  program  and  Section  8   rent 
subsidies  were   combined   as   the   financing  mechanism   for  a  local  non-profit  developer. 

WILKINS    GLEN,    Medfield,    Massachiisetts 

Uiis  project  provided  102   units  of  new  housing    for   the  elderly   in   a  suburban    com- 
munity.     A  series  of   two-story   frame   structijres   were   designed   to  sensitively  preserve 
the   rural   chitractex  of  the  wooded  site.      "Qie  project  was    financed  by   the  Massachusetts 
Housing  Finance  Agency. 

HERITAGE  HOUSE,    Newburyport.,    Massachusetts 

Recently  completed,  this  project  provided  101  units  of  elderly  housing.  The  low-rise 
brick  biiilding  responds  to  the  terrain  and  landscape  of  its  pastoral  site  by  wrapping 
around   a  grove  of   trees    and   varying  its   height   from  two   to  six-story  sections. 

WALNUT  HILL,    Somerville,    Massachusetts 

A  new,    twelve-story  building  contains  130   units   of  elderly  housing  convenient   to 
the  city's  municipal   center.      Financing  was  provided  by   the  Massachusetts   Housing 
Finance  Agency  with  HUD  Section  8   rent  siibsidies. 

LORD   PEPPERELL  APARTMENTS,    Saco,    Maine 

Construction   is   completed   for  66   units  of  elderly   housing   using  HUD  Section   8   rent 
subsidies   and  construction   financing   through   the  Maine   State   Housing  Authority. 
The   project  represents   a  major   transformation  of   a   former    junk   yard   site   in  Saco's 
downtown  area. 

VICTORY    GARDENS,    East   Boston,    Massachusetts 

Low-rise  constr-uction  of   87  elderly  housing  units   in   an   attractive  brick  building 
located  near  Maverick   Square   in  East  Boston. 

Additional   New    Design   Housing 

Kenduskeag   Terrace,    Bangor,    Maine 

Route   9    Townhouse   Development  Scheme,    Brookline,    Massachusetts 

Canton   School   Re  use /Addition,    Canton,    Mcissachusetts 

Washington  Street  Block   Addition,    Haverhill,    Massachusetts 

Worcester  Ellderly   667    Housing,    Worcester,    Massachusetts 

Worcester  Scattered  Site  705   Family  Housing,   Worcester,    Massachusetts 


ANDERSON     NOTTER     FINEGOLD     INC. 


LIBRARIES 


RANDALL  MEMORIAL  LIBRARY,    Stow,    Massachusetts 
1976  Award  of  Merit  AIA/ALA  Lxbraxy  Awards   Program 

Contenporary  addition  to  a  late  nineteenth   century   library  that  qiiinti^les   the 
usable   space.      Ihe   addition  is  built  into   a  sloping   triangular  site   to  enhance   the 
historic  building  thro-ugh  its   use  of  compatible   forms,   space   and  materials. 

FLETCHER  FREE  LIBRARY,    Burlington,    Vermont 

(Listed  on   the  National   Register  of  Historic  Places) 

Ihis   restoration  and  contemporary  addition  has  become   a  focal  point  of  the  Burlington 
conxnunity  since   re-opening  in  January,    1981.      The  historic  library  was   restored  and 
now  houses   the  children's  area  in  its  wood  panelled  reading  rooms   and  barrel -vaulted 
central  hall.      Colorful     banners,    graphics   and  pedestal   lights   transform  the    space    to 
child's   scale.      "Hie   23,000   square   foot  addition   contains    the   adult   collection  on 
three   levels   overlooking  the   general   reading  area  and  provides   a   central   circulation 
and  control  point. 

COHASSET  PUBLIC   LIBRARY,    Cohasset,    Massachusetts 

Expansion  within  an   unused  basement  area   to   increase   the    library's    usable   space  by 
one- third.      Bright   colors   and  multi-level   reading  areeis    transform   the   basement   into 
an   attractive   space.      The  renovation  makes    the   collection  more  accessible   and  supports 
efficient  staff  operation  to  serve   local   needs    for   the  next   ten   years. 

NORWELL  PUBLIC   LIBRARY,    Norwell ,    Massachusetts 

Design  of  a   conten5>orary  mimicipal   library   in   an   informal   setting  with  potential 
for   future   expansion.      The  irregiiLar   shape  blends   comfortably   into   the   heavily  wooded 
site   to   conserve   the  natural   landscape  while  providing  a   variety  of  interesting 
interior  spaces. 

AVON  PUBLIC   LIBRARY,    Avon,    Massachusetts 

Addition  quadrupled  existing   space,    exceeded   requirements    for  seating  and  volume 
capacity  and  was   publicly  bid  13%   under  budget.      Exterior  of  addition   repeats    tradi- 
tional   forms  of   the  original   saltbox  building,    but  inside,    it   is    a  bold   contemporary 
statement  of   library   design  with  dramatic   skylights   and   two-story   space. 

SHREWSBURY   PUBLIC  LIBRARY,    Shrewsbiiry ,    Massachusetts 
(Listed   on   the   National   Register  of  Historic  Places) 

Construction  was   recently   completed   for   this   library   addition   and  renovation  which 
provides    a   20,000   square   foot   facility   for   the   Town   of  Shrewsbury.      The   design  of   the 
new   addition  uses   sympathetic  massing,  and  materials   to   reinforce    the  historic   charac- 
ter of  the   surrovmding  area.      Inside,    however,    it   is    a   striking  contemporary   space 
with  dr«unatic  wood    trusses    supporting   the   roof.      The   original    library  has   been   care- 
fully  restored,    presenting   a  dynamic    relationship  of  new  and  old  elements. 


iNOERSON     NOTTER     FINEQOLD     INC. 

EDUCATIONAL   FACILITIES 

UNIVERSITY   OF   MASSACHUSETTS,    PHYSICAL  EDUCATION   FACILITY,    Columbia  Point,    Boston, 
Massachusetts 

New  comprehensive  physical  education  plemt  completed  in  1981   for  the  Boston  Harbor 
O-anipus  of  the  University  of  Massachusetts.      Facility  accommodates   all  physical  educa- 
tion activities  and  includes  a  hockey  rink,   Olympic  swimming  pool,   basketball   court 
and  related  facilities  as  an  integral  element  of  the  University's  program. 

HARVARD   UNIVERSITY,    MEMORIAL   CHURCH,    Cairbridge ,    Massachusetts 

Renovation  and  esqiansion  of  offices   and  conference   rooms    for   the    University' '  s 
chciplaln  emd  staff  in   the  basement  of  the  prominent   Memorial   Church. 

MARY  BALDWIN   CQtt.pge,    REUSE  PIAN,    Staunton,    Virginia 

Reuse  plan   for  conversion  of  North  Barracks  and  Kable   Hall   at  Staunton  Military 
Academy  into  a  physicid.   education   facility   for   the  expanding  women's   college.      Study 
also  proposed  designs   for  conversion  of  an   outinoded   gymnasium   to  a   college  performing 
arts   center. 

MASSACHUSETTS    INSTITUTE  OF   TECHNOLOGY,    ASHDOWN   HOUSE,    Cambridge,    Massachusetts 

Restoration  of  the  lobby  and  dining  rooms   of  this  late  nineteenth   century   residen- 
tial hotel,   now  used  to  house   graduate   students. 

MAGNET  SCHOOL,    Lawrence,    Massachusetts 

Site  selection  eind  schematic  design   for  an   innovative   secondary  school  program  in   a 
recycled  Masonic  Hall.      Project  involved   interpretation   of  short  and   long-term 
program  to   accommodate   it  in   available   existing   facilities. 

BROOKWOOD  SCHOOL,    Manchester,    Massachusetts 

Advisory  service   to  a  private   elementary   school,    housed  in  an   old  estate,    to   evaluate 
their  existing  program  and   to  assist  in   the  development  of  policies   for   future 
activities.      Architect   for  the   renovation   and  e:q»ansion  of  physical    facilities. 

PHn.T.TPS   ACADEMY,    MORSE  HALL,    Andover,    Massachusetts 

Recycling  of   this   early   twentieth   century  building   from  its   original   science   teaching 
function  to   a  Mathematics   Center,   with   audio-visual   and   facility  meeting   rooms. 

PHILLIPS  ACADEMY,    COMMONS   BUILDING,    Andover,    Massachusetts 

Extensive   study   to  analyze   the  Academy's   dining  needs,   both   as   an  ediicational   tool 
and  as   an  economic  reality.      Cosmetic  experimentation  to  exfunine   new  patterns    to 
assist   in  evaluating   goals  of  final  program. 


ANDERSON  NOTTER  FINEGOLO  INC. 

SHARON  PUBLIC  LIBRARY,  Shaxon,  Massachusetts 

(Listed  on  the  National  Register  of  Historic  Places,  Sharon  Historic  District) 

Cosntruction  was  recently  completed  for  the  5,400  square  foot  e:q?ansion  to  an 
existing  8,000  square  foot  Carnegie  Library.   Project  maXes  good  use  of  a  tight, 
constrained  size,  while  preserving  the  scale  cmd  ambiance  of  the  historic  town 
center. 

AMESBURY  PUBLIC  LIBRARY,  Amesbury,  Massachusetts 

Addition/renovation  of  an  architecturally  prominent  and  active  facility.   Development 
of  usable  euid  interesting  attic  space  to  achieve  a  more  efficent  structxire.   Feasi- 
bility study  commissioned  1974,  construction  documents  completed;  funds  are  pending. 

IPSWICH  PUBLIC  LIBRARY,  Ipswich,  Massachusetts 

Major  addition  combined  with  renovation  of  a  centrally  located  architectural  land- 
mark.  Commissioned  1976,  Design  Development  complete,  funds  are  pending. 

ENDICOTT  BRANCH  LIBRARY,  Plymouth,  Massachusetts 

Imaginative  conversion  of  an  old  carriage  house  on  the  Endicott  Estate  into  a  branch 
library  to  serve  neighborhood  needs. 

PLYMOUTH  PUBLIC  LIBRARY,  Plymouth,  Massachusetts 

Progranning  and  feasibility  study  to  determine  potential  expansion  capacity  of 
existing  main  library.   Design  calls  for  a  contemporary  addition  as  a  link  between 
two  existing  historic  buildings.   The  link  would  provide  circulation,  periodical, 
office  cind  meeting  room  facilities. 

BOLTON  PUBLIC  LIBRARY,  Bolton,  Massachusetts 

Restoration  and  expansion  proposal  to  preserve  the  life,  character,  beauty  and 
usefulness  of  this  extraordinary  biiilding. 

FOGG  LIBRARY,  Weymouth,  Mass cichu setts 

Exterior  restoration  and  masonry  repairs  to  preserve  this  architecturally  important 
structure. 

SPRINGFIELD  LIBRARY  AND  MUSEUMS  MASTER  PLAN,  Springfield,  Massachusetts 
(Listed  on  the  National  Register  of  Historic  Places) 

Master  plan  for  expamsion  of  four  museums  and  a  library  in  the  historic  Quadrangle - 
Design  includes  an  underground  structure  in  the  Quadrangle  which  would  provide 
shared  conference  and  support  facilities  for  all  of  the  various  groups. 

HANSCOM  AIR  FORCE  BASE  LIBRARY /EDUCATION  CENTER,  Bedford,  Massachusetts 

Recently,  the  firm  was  selected  to  design  a  combined  library  emd  education  center 
of  15,000  square  feet.  This  new  building  will  incorporate  innovative  passive  amd 
active  soleir  energy  systems  in  its  design. 


ANDERSON     NOTTER     FINEGOLO     INC. 


TRANSPORTATION 


UNION    RAILROAD   STATION,    New   London,    Connecticut 

(Listed  on   the  National   Register  of  Historic  Places) 

1976  National   IDesign  Award,    Design   &  Environment  Magazine 

1980  HUD  NationcLL   Design  Award 

1980  FRA  Outstanding  Achievement  Award  for  Design  Excellence 

Preservation  and  adaptive  use  of  an  H.H.    Richardson  station  threatened  by  demolition 
through  urban  renew£Ll.      The   structure  contains   a  modem  Amtrak  Station,    restaurant 
and  imaginative  office   space.      Anderson  Notter  Finegold  Inc.    served  as  both  architect 
and  developer. 

D.O.T.    STUDY   ON   HISTORIC   RAILROAD   STATIONS 

A  nation-wide   study  of  eight  historic   stations  yhich  were   successfully  recycled.      The 
study   resulted  in   two  publications:      Recycling  Historic   Railroad  Stations:      A 
Citizen ' s  Manual   and  the  supplementary  Technical   Manual. 

INDIANAPOLIS  UNION   STATION,    Indianapolis,    Indiana 
(Listed  on  the  National  Register  of  Historic  Places) 

Preservation  consultant   for  adaptive     raise  of  the  station  and  tradnshed  to  mixed 
commercial  uses  euid  an   interstate  bus  tezmincQ. 

PROVIDENCE  UNION   STATION,    Providence,    Rhode   Island 
(Listed  on   the  National   Register  of   Historic  Places) 

Reuse    feasibility   study  to  combine   renewed  Amtrak  activity  with   a   retail   and  enter- 
tainment center  in  the  historic  Union  Station. 

FITCHBURG    INTOWN    PARiaNG  DECK,    Fitchburg,    Massachusetts 

A  garage   sensitively   designed  to  blend  with   the  urban   fabric  of  Fitchburg 's   Main 
Street.      This   project  was    funded  by    the  Economic   Development  Administration/Local 
Public  Works   Program.      In  a   statewide   survey  of  new   garages,    it   was  voted  the    top 
facility   in   every   category. 

CHARLESTOWN   NAVY   YARD   GARAGE,    Boston,    Massachusetts 
(Listed   on   the   National    Register  of   Historic   Places) 

Recycling  of   an  outmoded  U-shaped  industrial  building  as   a   362-car  garage    for  the 
first  phase   of  development  of   the  Navy  Yard.      A  new   three-level   deck  was   inserted 
within   the  walls   of   a  masonry   industrial  building  to  preserve   the  historic  character 
of   the   site. 

NORTH   BLOCKS   GARAGE,    Springfield,    Massachusetts 

Construction   is    in  progress    for  the  400-car  precast   concrete   garage.      The  project 
was    funded  with  HUD/UDAG   fiinds   as  part  of   a  large-scale    investment  program   for 
revitalization  of   the  North  Blocks   area.      The  design   is   integrated  with  our   adjacent 
Morgan  Squcure  project,    and  a   stair  tower   actually  connects   the   two  buildings. 
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MASTER  PI  ANNINC, 

SOUTHWEST  AREA  DEVELOPMENT  PLAN   LOGAN  INTERNATIONAL  AIRPORT   BOSTON    MA 

ALMONASTER-MICHOUD  INDUSTRIAL  DISTRICT  MASTER  PLAN    NEW  ORLEANS   LA 

CATHEDRAL  AREA  MASTER  PLAN   BOSTON    MA 

CAMDEN  GATEWAY  SOUTH  STUDY  CAMDEN   NJ 

LOGAN  INTERNATIONAL  AIRPORT  LAND  USE  MASTER  PLAN 

WEST  BROADWAY  COMPREHENSIVE  PLAN    DESIGN  &  IMPLEMENTATION  COMPONENTS 

MASTER  PLAN  FOR  ATLANTIC  CITY 

PRELIMINARY  MASTER  PLAN  FOR  FEDERAL  CITY  COLLEGE    WASHINGTON    DC 

PLANNING  STUDY  &  PROFILE    HARLEM  NORTH-MANHATTAN  AREA    NEW  YORK    N  Y 

URBAN  DESIGN 

SHORT  TERM  ROADWAY  IMPROVEMENTS   LOGAN  INTERNATIONAL  AIRPORT,  BOSTON   MA 

SITE  SELECTION  8,  ANALYSIS   MULTI-USE  CENTERS 

MONTCALM  STREET  SITE  MIXED  USE  DEVELOPMENT   TICONDEROGA    NY 

SITE  ANALYSIS  -  COLEMAN  CADILLAC  COMPANY 

MARTIN  LUTHER  KING   JR    MEMORIAL  CENTER  &  PARK   ATLANTA   GA 

CAPITOL  GATEWAY    A  RESIDENTIAL  COMMUNITY  FOR  SOUTHEAST  WASHINGTON   WASHINGTON  [ 

UNIFIED  FACILITIES  PLAN   BOSTON  PUBLIC  SCHOOLS 

BRUNSWICK  SPORTS  COMPLEX   COLUMBIA    MD 

NEEDS  ANALYSIS  ■  S  E  B  A 

ARCHIieCTURe  AMD  SUE  PLANNING 

INSTITUTE  OF  MARITIME  ELECTRONICS   EASTON   MD 

BISHOP  MARKHAM  VILLAGE   LOWELL   MA 

JEFFERSON  PARK  REHABILITATION   CAMBRIDGE    MA 

U   S   PUBLIC  HEALTH  HOSPITAL   BOSTON   MA 

ALLANDALE  CONDOMINIUMS   BOSTON   MA 

ROLLINS  STREET  HOUSING  DEVELOPMENT    BOSTON    MA 

MOUNT  CARMEL  COOPERATIVE  HOUSING    BOSTON    MA 

GEORGETOWN  DAY  SCHOOL  ADDITION   WASHINGTON   D  C 

NEW  BETHEL  BAPTIST  CHURCH   WASHINGTON   DC 

PILGRIM  A  M  E   CHURCH   WASHINGTON   D  C 

NEW  RECEIVING  HOME  FOR  CHILDREN   WASHINGTON   0  C 

AUSONIA  HOUSING  FOR  THE  ELDERLY   BOSTON   MA 

GOLUB  RESIDENCE   ROCHESTER   VT 

CRATE  &  BARREL  STORES   CHICAGO   ILL 

ELLERY  ST  CONDOMINIUM   CAMBRIDGE    MA 

WEST  ST  OFFICES  BOSTON  MA 

DESIGN  AND  MANAGEMENT  OF  PARTICIPA  TORY  PROCESS 

COPLEY  PLACE  CITIZENS  REVIEW  PROCESS 

CITIZEN  PARTICIPATION  -  70t  COMPREHENSIVE  ASSISTANCE  PROGRAM 

H  STREET  NE   URBAN  RENEWAL  PLAN   WASHINGTON   DC 

MICCO  &  SHAW  SCHOOL  URBAN  RENEWAL  PLAN    WASHINGTON   D  C 

CITTA   ALTA  REVITALIZATION  PLAN    BERGAMO    ITALY 

COLUMBIA  POINT  DEVELOPMENT  REVIEW  PROCESS   BOSTON.  MA 

PROGRAM  AND  POLICY  PLANNING 

PEOPLE  POWER   A  PROGRAM  TO  CLEAN-UP  BOSTON 

MASSACHUSETTS  SCHOOL  BUILDING  RE-USE  ASSISTANCE  PROJECT 

JOINT  DEVELOPMENT  STRATEGIES   HUD 

ENERGY  USE  &  ECOLOGICAL  IMPACT  NEWARK  WATERSHED  CORPORATION 

BACK  BAY  PEDESTRIAN  STUDY   BOSTON    MA 

ENVIRONMENTAL  IMPACT  STATEMENT   INTERNATIONAL  CENTER  &  WTI 


Master  Planning 


Project 

Southwest  Area  Development  Plan 
Labor  Market  Analysis  &  Job  Targetting 
Component,  Almonaster-Mlchoud 
Industrial  District  Master  Plan 
(with  Wallace,  Roberts,  &  Todd) 

Cathedral  Area  Master  Plan 

Concept  Plan  for  Improvement  of  Low 
and  Moderate  Income  Neighborhoods, 
Camden  Gateway  South  Study  (with  Wallace, 

Roberts,  &  Todd) 

Logan  Intemational  Airport  Land  Use 
Master  Plan  (with  Wallace,  Floyd, 
Eilenzweig,  &  Moore) 

Design  &  Implementation  Components, 
Modernization  Master  Plan,  West 
Broadway  Public  Housing  Project 

Social  Planning  Element,  Master  Plan 
for  the  City  of  Atlantic  City 

Preliminary  Master  Plan  for  Federal 
City  College  (with  Skldmore,  Owings,  &  Merrill) 


Planning  Study  and  Profile 
Harlem  -  North  Manhattan  Area 


Location 

Boston,  MA 
New  Orleans,  LA 


Boston,  MA 
Camden,  NJ 


Boston,  MA 

Boston,  MA 

Atlantic  City,  NJ 
Washington,  D.C. 

New  York,  N.Y. 


Client 

Massachusetts  Port  Authority 
City  of  New  Orleans 


Archdiocese  of  Boston 

Delaware  Valley  Regional  Planning 
Commission 


Massachusetts  Port  Authority 


Tenant  Task  Force, 
Boston  Urban  Observatory 

The  City  of  Atlantic  City 

The  Federal  City  College: 
D.C.  Board  of  Higher  Education 
D.C.  Department  of  General  Services 

Harlem  Urban  Development  Corporation 
New  York  State  Urban  Development 
Corporation 


Urban  Design 


Project 

Short-Term  Roadway  Improvements, 
Logan  International  Airport 

Site  Selection  &  Analysis: 
Multi-Use  Centers 

Montcalm  Street  Site  Mixed  Use 
Development 

Location,  Zoning  and  Land  Use  Analysis 

Martin  Luther  King,  Jr.  Memorial  Center 
&  Park  Conceptual  Design,  Land  Use, 
Site  Planning 

Capitol  Gateway:  A  Residential 
Community  for  Southeast  Washington 

Unified  Facilities  Plan,  Boston  Public 
Schools 

Public  Infrastructure  Needs  Analysis 


Location 
Boston,  MA 

Boston,  MA 

Ticonderoga,  NY 

Bethesda,  MD 
Atlanta,  GA 


Client 

Massachusetts  Port  Authority 

Combined  Jewish  Philanthropies 

The  International  Paper  Realty 
Corporation 

Coleman  Cadillac  Company 

The  Martin  Luther  King,  Jr.  Memorial 
Center 


Washington,  D.C.       The  Dravo  Corporation: 
Gibbs  &  Hill,  Inc. 


Boston,  MA 


Boston,  MA 


Boston  School  Committee 


South  End  Business  Association 
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Architecture  and  Site  Planning 


Project 

Institute  of  Maritime  Electronics 

16-24  West  Street  Offices 

Top  Notch  Square 

Bishop  Markham  Village 

Jefferson  Park  Rehabilitation 

U.  S.  Public  Health  Hospital, 
Site  Plan  &  Building  Re-Use 

Allandale  Condominiums,  Site 
Analysis  &  Site  Planning 

Rollins  St.  Housing  Development 

Mount  Cannel  Cooperative  Housing 

Georgetown  Day  School  Addition 

New  Bethel  Baptist  Church 

Pilgrim  A.M.E.  Church 

New  Receiving  Home  for  Children 

(with  Curtis  &  Davis) 

Ausonia  Housing  for  the  Elderly 
Crate  &  Barrel  Stores 
Golub  Residence 
Ellery  St.  Condominium 


Location 
Easton,  MD 
Boston,  MA 
Naugatuck,  CT 
Lowell,  MA 
Cambridge,  MA 

Boston,  MA 

Boston,  MA 

Boston,  MA 
Boston,  MA 
Washington,  D.C. 
Washington,  D.C. 
Washington,  D.C. 
Washington,  D.C. 

Boston,  MA 
Chicago,  ILL 
Rochester,  VT 
Cambridge,  MA 


Client 

Radio  Officers  Union 

Bay  West  Associates 

Lineweber,  Hill  Development  Partnership 

Lowell  Housing  Authority 

Winn  Development  Company, 
Cambridge  Housing  Authority 

Allston-Brighton  Community 
Development  Corporation 

Michael  J.  Capizzi,  Development 

Archdiocese  of  Boston 

Archdiocese  of  Boston 

Georgetown  Day  School 

New  Bethel  Baptist  Church 

Pilgrim  A.M.E.  Church 

D.C.  Department  of  General  Services 

Ausonia  Housing  Associates 
Euromart,  Inc. 
Mr  &  Mrs.  W.  Golub 
John  P.  Bennett 


Axonometrio    View  of  Tow n ho u or    I'nil 


Parcel  C2E  -  Housing 
For  The  Elderly 


Location:  Boston,  MA 

Client:      Ausonia  Housing  Associates 

Date:        1977 


This  100  unit  dwelling  complex  sits  almost  to  the 
end  of  a  city  block  bounded  by  Fulton,  Commercial 
and  Lewis  Streets  in  the  Waterfront  Redevelopment 
Area  and  next  to  the  North  End.  The  site  is  located 
in  an  area  designated  as  a  historical  landmark, 
where  buildings  on  both  sides  of  the  block  had  been 
or  were  being  rehabilitated  and  restored. 

The  interior  of  the  building  is  designed  around  a  ser- 
vice core  at  the  northern  end  of  the  site.  Dwelling 
units  are  distributed  around  the  core  and  along  two 
single-loaded  corridors  which  form  the  two  wings  of 
an  interior  courtyard. 

The  exterior  of  the  buildings  was  designed  to  con- 
tinue the  rhythm,  massing,  and  materials  character- 
istic of  the  block  and  the  entire  neighborhood.  Bay 
spacing  on  the  ground  floor,  the  attention  to  set- 
backs, cornice  lines  and  roof  profile,  and  the  selec- 
tion of  materials  contribute  to  this  continuity.  The 
resulting  building  is  in  harmony  with  the  character 
of  its  neighborhood. 

The  project  has  been  awarded  citations  for  design 
excellence  by  the  Boston  Chapter  of  the  American 
Institute  of  Architects  and  the  Victorian  Society  in 
America. 

Carmen  M.  Garufo 

CM.  Garufo  &  Associates 


Parcel  C2E  -  Housing 
For  The  Elderly 


Crate  &  Barrel  Stores 


Location:  Chicago,  Illinois 
Client:      Euronnart,  Inc. 
Date:        1975 


Crate  and  Barrel  Stores  is  a  chain  of  retail  stores 
which  specalizes  in  foreign-designed  housewares. 
This  project  was  the  design  of  Crate  and  Barrel's 
first  store  in  Mid-Town  Chicago,  built  in  1975.  The 
project  was  selected  for  excellence  in  showroom 
design  and  was  published  in  the  January  1976  issue 
of  ARCHITECTURAL  RECORD,  a  national  publication. 
Carmen  M.  Garufo 
CM.  Garufo  &  Associates 


Crate  &  Barrel  Stores 


Mount  Carmel 
Cooperative 

Location:  Boston,  MA 

Client:       Archdiocese  of  Boston 

Date:         1981 


The  adaptive  re-use  plan  for  the  Mount  Carmel 
Cooperative  converts  a  50  year  old  parochial  school 
into  18  apartments.  The  building,  presently  owned 
by  the  Archdiocese  of  Boston,  is  located  in  East 
Boston,  an  ethnic  neighborhood  of  3  story  brick 
townhouses.  The  school  is  three  stories,  plus  base- 
ment, and  has  a  strong  institutional  character.  The 
proposal  calls  for  the  construction  of  6  townhouses 
on  the  basement  and  ground  floor  levels,  twelve  1-3 
bedroom  apartments  on  the  second  and  third  floors, 
and  two  large  roof  decks  for  collective  use. 

The  architectural  solution  provides  spacious, 
energy  efficient  units.  The  renovation  of  facades 
and  the  additioh  of  a  new  volume  at  the  north-west 
corner  softens  the  institutional  character  of  the 
structure.  The  new  image  is  responsive  to  the  formal 
features  of  the  context. 


Cathedral  Area 
Master  Plan 

Location:  Boston,  MA 

Client:       Archdiocese  of  Boston 

Date:         1981 


The  Plan  proposes  redevelopment  of  several  parcels 
of  land  surrounding  the  Cathedral  of  the  Holy  Cross 
in  the  South  End  of  Boston.  The  area  is  presently 
undergoing  major  changes  that  will  improve  the 
area's  attractiveness  as  a  residential  district.  The 
study  involved: 

•  Ovk/nership  and  land  use  analysis 

•  Site  and  neighborhood  survey 

•  Feasibility  analysis  of  alternative  development 
packages 

•  Massing  and  ground  plane  design 

The  plan  reinforces  the  residential  character  of  the 
area.  It  calls  for  development  of  100  units  on  parcel 
54  (Harrison  Ave.),  of  120  units  on  parcel  32c  (Rollins 
St.)  and  of  80  units  on  Maiden  Street.  The  Saint 
Helena  elderly  housing  project  on  Waltham  Street 
will  be  restructured  and  the  basement  of  the 
Cathedral  reused  for  the  archives  and  offices  of  the 
Archdiocese  of  Boston.  Open  space  and  road  im- 
provements are  planned  on  Waltham  St.  in  conjunc- 
tion with  the  rehabilitation  of  the  Catholic  High 
School  and  the  relocation  of  the  Orange  Line. 
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Bishop  Markham 
Village 

Location:  Lowell,  Massachusetts 
Client:       Lowell  Housing  Authority 
Date:         1983 


The  redevelopment  plan  for  the  Bishop  Markham 
Village  in  Lowell,  Massachusetts  transforms  this 
low-income  neighborhood  into  a  300  elderly  units 
project  with  55  new  congregate  housing  apart- 
ments. The  project  will  also  house  the  administra- 
tive/management offices  and  maintenance  facility 
of  the  Lowell  Housing  Authority. 

As  a  consultant  to  Eisenberg  Haven  Associates, 
Inc.,  Comunitas  developed  a  new  site  design  that 
links  the  two  parts  of  the  site  now  separated  by 
Summer  Street;  provides  parking  spaces  for  both 
residents  and  LHA  employees  as  well  as  visitors; 
integrates  the  project  with  the  rest  of  the  neighbor- 
bood;  and  defines  public  and  semipublic  open 
spaces  for  residents'  use.  New  sitting  areas, 
gazebos,  terraces,  and  arborgates  have  been  de- 
signed around  each  building  to  improve  their  image 
and  livability. 

The  project  is  funded  by  the  Department  of  Housing 
&  Urban  Development.  Site  improvements  will  cost 
$750,000.00.  Construction  will  begin  in  1983. 


VIEW  OF  ENTRANCE  COURT 


Jefferson  Park 
Housing  Project 

Location:  Cambridge,  MA 

Client:       Cambridge  Housing  Authority/ 

Winn  Development  Company 
Date:  1983 


The  housing  rehabilitation  plan  for  Jefferson  Park  is 
the  winning  proposal  for  a  Turnkey  competition 
organized  by  the  Cambridge  Housing  Authority.  The 
project  was  designed  by  Comunitas  in  association 
with  Boston  Architectural  Team  for  the  Winn 
Development  Company. 

Jefferson  Park  redesign  includes  the  following 
components: 

•  A  site  plan  integrating  the  project  with  the 
surrounding  community. 

•  Rehabilitation  of  175  units. 

•  New  day  care,  health  care,  management  and 
community  facilities. 

The  design  solution  changes  Jefferson  Park's  image 
from  that  of  a  rundown,  asphalt-covered,  institu- 
tional housing  project  into  a  pleasant  and  livable 
neighborhood.  The  design  features  duplex  apart- 
ments with  private  yards  and  entries,  small  semi- 
public  open  spaces,  and  parking  areas  associated 
with  each  building.  A  new  network  of  walkways 
facilitates  pedestrian  movement  through  the  pro- 
ject. Redesign  of  roads  and  a  new  foot  bridge  helps 
to  make  Jefferson  Park  part  of  the  North  Cambridge 
Community. 

The  project,  funded  by  HUD,  will  cost  $10.5  million. 
Construction  will  begin  in  December,  1982. 
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Top  Notch  Square 

Location:  Naugatuck,  Connecticut 
Client:       Lineweber,  Hill  Development 

Partnership 
Date:         1983 


Top  Notch  Square  is  a  factory  outlet  retail  develop- 
ment located  in  Naugatuck,  Connecticut.  The 
Square  combines  the  attraction  of  outlet  shopping 
within  the  ambiance  of  restored  factory  buildings 
and  a  downtown  shopping  square. 

Comunitas  has  developed  the  master  plan  and  is 
responsible  for  the  design  and  construction  supervi- 
sion for  the  entire  project.  The  master  plan  will  be 
implemented  in  two  phases.  Under  Phase  I,  which 
will  begin  in  1983,  site  improvements  (116  parking 
spaces,  plaza  development  and  landscaping)  will  be 
completed  and  33,000  s.f.  of  renovated  retail  space 
will  be  developed  in  the  two  existing  buildings. 
Under  Phase  II  (1984-85),  two  new  3-story  structures 
will  be  built  on  the  site. 
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comunitas 

planning/  urban  design/architecture 


16-24  WEST  STREET  OFFICES 
Location:   Boston,  Massachusetts 
Client:    Bay  West  Associates 

Ongoing  Project  Profile  -  May  1985 

Comunitas  is  presently  engaged  in  a  Boston  downtown  revitalization  project  located 
in  the  "West  Street  District  of  Boston"  which  is  currently  on  the  National 
Register  of  Historic  Places.   The  project  is  to  restore  the  classical  exterior  and 
to  rehabilitate  the  interior  of  a  Renaissance  Revival  building  for  office  rentals. 
This  West  Street  building,  constructed  in  1922,  is  a  fine  example  of  a  classical 
revival,  commercial  building  of  its  time. 

Comunitas  has  provided  architectural  services  from  design  to  working  drawings, 
detailing,  specification  writing,  and  construction  administration.   Interior  demo- 
lition is  underway  with  rehab  construction  to  start  in  June  1983. 
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planning/ urban  design/architecture 


PIERCE  BUILDING  REDEVELOPMENT 

Location:   Uphams  Comer,  Dorchester,  MA 

Client:    Dorchester  Bay  Economic  Development  Corporation 

Ongoing  Project  Profile  -  May  1985 

Comunitas  prepared  plans  for  the  redevelopment  of  the  Pierce  Building  in  Dorchester, 
Massachusetts.   The  20,000  s.f.  four-story  building  will  be  reused  as  an  artist 
workshop  complex.   The  ground  floor  of  the  structure  will  be  converted  to  Rix  Super 
Drug  Store,  which  will  include  a  pharmacy,  storage,  sales,  and  office  areas.   The 
upper  floors  will  be  divided  into  12  workshop/loft  spaces  between  760  and  1600  s.f. 
each.   Each  space  will  be  plumbed  and  serviced  for  possible  individual  conversion  to 
live-work  space. 

The  entire  structure  will  be  rehabilitated.   New  stair  and  elevator  will  provide  a 
barrier  free  access  to  each  floor.   The  roof  will  be  rebuilt  with  a  new  membrane  to 
provide  long  term,  water  tight,  and  energy  efficient  building  operation. 

The  exterior  of  the  building  will  also  be  completely  rehabilitated.   Windows  will  be 
replaced  where  necessary.   The  cast  iron  trim  will  be  cleaned  and  painted.   Masonry 
walls  will  be  sand  blasted.   At  ground  floor  level,  whose  storefront  windows  are  not 
desired,  the  openings  will  be  filled-in  with  ceramic  tile  murals  with  modern  graphics 
representing  the  building's  occupants  and  use.   The  design  of  the  building  can  be 
implemented  in  two  phases. 

In  addition  to  the  architectural  services,  Comunitas  also  provided  site  planning 
recommendations  for  the  area  surrounding  the  site. 


U.  S.  PHS  Hospital 
Site  Plan  Study 

Location:  Boston,  MA 

Client:       Allston-Brighton  Connmunity 
Development  Corporation  and 
Allston-Brighton  Aid  and 
Health  Group,  Inc. 

Date:  1982 


The  study  provides  the  two  clients  with  recomnnen- 
dations  for  the  reuse  of  the  U.S.  PHS  Hospital  in 
Boston,  Massachusetts.  The  recommendations  sub- 
divide the  8.716  acre  parcel  of  land  into  two  lots. 
Uses  on  the  first  lot  are  for  community  oriented 
health  care  facilities.  Structures  on  the  second  site 
will  be  rehabilitated  for  residential  purposes.  Com- 
ponents of  the  study  include: 

•  A  site  inventory  and  analysis. 

•  An  assessment  of  parking  and  access  demands 
for  both  health  care  and  residential  uses. 

•  A  new  site  design  including:  access,  parking 
open  space  and  property  subdivision. 

•  An  assessment  of  zoning  and  traffic  implica- 
tions for  each  portion  of  the  site. 


U.  S.  PHS  Hospital 
Building  Reuse  Plan 


Location:  Boston,  MA 

Client:       Allston-Brighton  Community 

Development  Corporation 
Date:  1982 


Two  residential  development  options  were 
generated  for  the  reuse  of  the  U.S.  PHS  Hospital 
main  building.  The  first  option  calls  for  85  housing 
units  and  for  the  following  activities:  day  care 
center,  lounge  areas,  laundry  room,  storage  area, 
and  function  rooms.  The  second  option  creates  97 
housing  units  and  fewer  collective  facilities. 

Both  options  require  partial  demolition  of  existing 
volumes  to  improve  the  livability  of  planned  visits 
and  to  permit  the  construction  of  a  play  area  in  the 
south  facing  court  of  the  building.  Ground  floor 
units  designed  for  the  two  development  alternatives 
feature  private  entrances  and  backyards. 


FIRST  FLOOR 


Golub  Residence 


Location:  Rochester,  VT 

Client:      Mr.  &  Mrs.  Walter  Golub 

Date:         1976 


This  house  was  designed  for  a  high  mountain  site  in 
central  Vermont.  Its  planning  reflects  the  need  to 
cope  with  severe  winter  temperatures,  cost  of 
energy  for  heat  and  orientation  to  views.  The  house 
is  planned  so  that  all  rooms  face  primarily  to  the 
south-southeast,  giving  each  space  the  opportunity 
of  being  warmed  by  the  sun  during  the  daylight 
hours.  The  rear  of  the  house  is  a  corridor  and 
storage  buffer  zone  between  the  cold  northwest 
winds  and  the  living  spaces  of  the  house.  This  zone 
can  be  closed  off  from  the  living  spaces  to  retard 
heat  loss  in  winter,  or  may  be  opened  to  increase 
cross  ventiliation  throughout  the  house  in  summer. 

Carmen  M.  Garufo 

CM.  Garufo  &  Associates 


FIRST  FLOOR  PLAN 
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Ellery  Street 
Condominium 


Location:  Cambridge,  (VIA 
Client:      Bennett  Associates 
Date:        1974  project  postponed 


This  33  unit  condominium  complex  contains  one 
and  two  bedroom  duplex  units  as  well  as  some 
larger  apartments.  On  the  fifth  level,  there  is  a  com- 
mon space  and  sun  deck  for  joint  owners'  use  and 
the  top  two  floors  are  devoted  to  special  duplex 
penthouse  units.  This  multi-level,  multi-story 
building  was  designed  to  fit  into  the  dense  residen- 
tial nature  of  Ellery  Street  in  the  central  business 
district  of  Cambridge. 

Carmen  M.  Garufo 

CM.  Garufo  &  Associates 
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BASEMENT  PLAN 


GROUND  FLOOR  PLAN 
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Logan  International 
Airport  Land  Use 
Master  Plan 


The  Land  Use  Master  Plan  provides  a  20  year  frame- 
work for  locational  decisions  at  Logan  International 
Airport  and  an  information  base  for  decisions  regard- 
ing land  development,  airport  operations  and  revenue 
generation.  The  two  year  study  based  on  forecasts 
of  air  passenger,  cargo  and  ground  access  demand, 
focuses  on  existing  and  future  landside  issues  includ- 
ing the  development  of  Bird  Island  Flats  (65  acres); 
transportation,  circulation  and  parking:  expansion  and 
relocation  of  existing  passenger  and  cargo  facilities; 
and  the  environmental  and  community  impacts  asso- 
ciated with  airport  operations. 

During  the  first  year  of  the  study,  the  joint  venture  team 
prepared: 

•  A  detailed  analysis  of  airport  land  uses,  lease 
information,  building  replacement  costs,  urban 
design  and  community  issues 

•  Three  alternative  conceptual  land  use  plans  for 
expansion  of  the  airport 

•  A  development  plan  for  Bird  Island  Flats  including 
roadway  layouts,  land  use  zones,  and  building 
modules 

•  Designs  for  a  community  airport  buffer  zone 
using  alternative  noise  barrier  concepts. 

During  the  second  year  of  the  study  the  joint  team 
prepared: 

•  Y2000  development  program  for  the  various  facil- 
ities; terminal,  cargo,  aircraft  maintenance,  sup- 
port facilities,  rent-a-car,  parking,  etc. 

•  A  series  of  short-,  mid-  and  long-range  improve- 
ments for  roadways  and  terminals 

•  A  detailed  site  plan  for  the  short  term  design 
solutions. 


Reginald  Griffith,  Antonio  DiMambro 

Griffith   Associates/Wallace    Floyd    Ellenzweig 

Moore — A  Joint  Venture. 
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Logan  International 
Airport,  Short  Term 
Roadway 
Improvements 


Location:  Boston,  MA 

Client:       Massachusetts  Port  Authority 

Date:         1981 


Comunitas  was  commissioned  to  produce  a  set  of 
physical  improvement  and  management  guidelines 
to  ameliorate  the  level  of  service  on  Logan  Airport 
roadways  and  on  abutting  residential  areas. 

This  complex  study  was  conducted  as  a  "design 
charrette"  in  which  Massport  staff  members  from 
the  Departments  of  Aviation,  Community  Affairs, 
Engineering,  and  Planning  worked  together  to 
develop  mutually  agreed  solutions.  Major  recom- 
mendations included: 

•  New  roadways  on  the  airport's  southwest 
section. 

•  Realignment  and  widening  of  the  existing  main 
loop. 

•  Several  street  closings  and  traffic  reroutings. 

•  A  new  interchange  with  the  CI/McClelland 
Highway  and  Neptune  Road  in  the  Airport's 
northern  area. 


Phase  I  Roadway  Improvements 
Phase  II  Roadway  Improvements 
Street  Closing 


Antonio  DiMambro 

Partner 

Designer  and  Planner 


Education 

Massachusetts  Institute  of  Technology,  Cambridge,  MA 

Master  of  Architecture  in  Advanced  Studies,  1976 

Master  of  City  Planning,  1976 

Bachelor  of  Science  in  Art  and  Design,  1971 
Istituto  Universitario  di  Architettura,  Venice,  Italy 

Laurea  in  Architettura  (M.  Arch.),  1973 

Architectural  Registration 

I.U.A.V.  Certificate,  Italy  1973 

Professional  Experience 

1980-Present    Partner,  Comunitas 

1979-1981         Project  Director,  Griffith  Associates, 

Washington,  D.C. 
1977-1978        Project  Director,  Labaa,  Mazza  de  Piccioli, 

Bergamo,  Italy. 
1975  Urban  Designer  Intern,  New  York  City 

Planning  Commission,  New  York 
1971-1974        Project  Architect  &  Urban  Designer, 

Giancarlo  De  Carlo/Studio  di  Architettura 

ed  Urbanistica,  Milan,  Italy. 
1972-1974         Community  Organizer  and  Planner,  Gruppo 

D'impegno,  Bergamo,  Italy. 

Honors  &  Awards 

Graduate  Student  Award  for  Excellence  in  Teaching, 
Massachusetts  Institute  of  Technology,  1980. 

Graham  Scholarship,  Massachusetts  Institute  of  Tech- 
nology, 1976. 

Teaching  Assistantship,  Massachusetts  Institute  of 
Technology,  1974-1976. 

Eloranta  Summer  Fellowship,  Massachusetts  Institute  of 
Technology,  1971. 

Clapp  Poliak  Scholarship  for  Excellence  in  Design, 
Massachusetts  Institute  of  Technology,  1970. 

Comunitas  Experience 

Architecture 

Institute  of  Maritime  Electronics,  Radio  Officers  Union, 
Easton,  MD,  1983. 

Jefferson  Park  Housing  Project,  Comprehensive  Rehab- 
ilitation, Cambridge  Housing  Authority,  Cambridge, 
MA,  1982. 

Mt.  Carmel  Housing  Cooperative,  Archdiocese  of  Boston, 
Boston,  MA,  1981. 

Urban  Design  &  Planning 

Southwest  Area  Development  Plan,  Logan  International 

Airport,  Massachusetts  Port  Authority,  Boston,  MA, 

1983. 
Bishop  Markham  Village,  Lowell  Housing  Authority, 

Lowell,  MA,  1982. 
U.  S.  PHS  Hospital  Site  Plan  Study,  Allston-Brighton 

Community  Development  Corporation,  Boston, 

MA,  1982. 
U.  S.  PHS  Hospital  Building  Reuse  Plan,  Allston-Brighton 

Community  Development  Corporation,  Boston,  MA, 

1981. 
Short  Term  Roadway  Improvements,  Logan  International 

Airport,  Massachusetts  Port  Authority,  Boston,  MA, 

1981. 
Cathedral  Area  Master  Plan,  Archdiocese  of  Boston, 

Boston,  MA,  1980. 


Other  Experience 

Logan  International  Airport  Land  Use  Master  Plan, 

Massachusetts  Port  Authority,  Boston,  MA,  1981. 
Physical  and  Neighborhood  Analysis  of  the  Palazzo 

Passionei  (15th  c.)  and  Palazzo  Battiferri  (16th  c.)  area. 

University  of  Urbino,  Italy,  1977. 
Plazas  for  People  Study,  New  York  City  Planning 

Commission,  New  York,  1976. 
Citta'  Alta  Neighborhood  Revitalization  Plan,  Gruppo 

D'impegno,  Bergamo,  Italy,  1974. 
New  Campus  for  Scientific  Departments,  University  of 

Pavia,  Pavia,  Italy,  1974. 
Adaptive  Reuse  of  Calchi  Barracks  (15th  c.)  for  the 

Department  of  Political  Science,  University  of  Pavia, 

Italy,  1973. 
Development  Program  and  Master  Plan,  University  of 

Pavia,  Pavia,  Italy,  1973. 
Design  and  Implementation  Guidelines  for  a  low  income 

housing  development  in  the  S.  Giuliano  neighborhood, 

Rimini,  Italy,  1972. 
Master  Plan  for  the  City  of  Rimini,  Italy,  1972. 

Related  Activities 

Member  of  the  Editorial  Committee,  Space  &  Society. 
International  journal  of  architecture  and 
environmental  design. 

Organizer  and  Coordinator  (with  Tunney  Lee)  of  the 
I.LA.U.D.  Conference  on  "Participation  and  the 
Building  Community"  at  Massachusetts  Institute  of 
Technology,  Cambridge,  MA,  January  1980. 

Publications 

American  Prospects:  4  projects  by  W.F.E.M.,  Spazio  e 
Societa'  #15/16,  1981. 

Metamorphosis  In  the  Profession:  3  projects  by 
P.D.S.R.,  Spazio  e  Societa'  #12,  1980. 

New  Ethnicity  and  Development  of  Ethnic  Neighbor- 
hoods in  America,  I.L.A.U.D.,  1978. 

Bergamo:  A  case  study  on  participation.  I.LA.U.D.,  1977. 

Teaching 

Director  of  the  University  of  Miami  Program  in  Venice, 

Italy,  1982. 
Visiting  Critic  and  Lecturer,  University  of  Miami,  Coral 

Gables,  Florida,  1981. 
Assistant  Professor  in  the  Department  of  Architecture, 

Massachusetts  Institute  of  Technology,  Cambridge, 

MA,  1978-1980. 
Resident  Faculty  and  Coordinator  of  the  Pratt 

Institute  Program  in  Rome,  Italy,  1978. 
Resident  Faculty  and  Assistant  to  the  Director, 

International  Laboratory  of  Architecture  and  Urban 

Design,  University  of  Urbino,  Italy,  1977. 

Research 

Tractability  in  Housing  and  Neighborhood  Form  for 

Three  Selected  Housing  Types  in  Boston. 

Massachusetts  Institute  of  Technology,  Cambridge, 

MA,  1980. 
Changes  and  Continuities,  Pratt  Institute,  NY,  1978. 
Powers  of  Inhabitation:  Observations  in  the  Via  Monser- 

rato,  Massachusetts  Institute  of  Technology, 

Cambridge,  MA,  1977. 


Carmen  M, 

Partner 
Architect 


Garufo 


Education 

Boston  Latin  School,  1957 

Bachelor  of  Architecture,  Honors,  Pratt  Institute,  1966 

Architectural  Registration 

National  Council  of  Architectural  Registration  Boards 
Connecticut  Certification 
Massachusetts  Certification 
New  York  State  Certification 
Vermont  Certification 


Professional  Experience 

1982-Present    Comunitas 

1979-1982        Bennett  Associates,  Boston,  MA 

1977-1979        Wallace,  Floyd,  Ellenzweig,  Moore, 

Cambridge,  MA 
1972-1977        C.  M.  Garufo  Associates,  Cambridge,  MA 
1968-1972        Stahl,  Bennett  Associates,  Boston,  MA 
1966-1968        Perry,  Dean  &  Stewart,  Boston,  MA 
1964-1965        Clifford  Douglas  Stewart  Associates, 

Boston,  MA 
1956-1962        Shepley,  Bulfinch,  Richardson  &  Abbott, 

Boston,  MA 

Honors  &  Awards 

Crate  &  Barrel  Store,  Michigan  Avenue,  Chicago,  IL 
Design  Excellence,  Architectural  Record  Magazine, 
January  1976. 

Ausonia  Housing  for  the  Elderly,  Fulton  and  Commercial 
Streets,  Boston,  MA.  Housing  Design  Excellence 
Award,  Boston  Society  of  Architects,  1977;  and  Design 
Excellence  Award,  Victorian  Society  in  America,  1978; 
published  in  several  journals,  1979-80. 

Design  Competition,  Winthrop  Housing  for  the  Elderly, 
Winthrop,  MA;  Fourth  Prize,  1975. 

Huddersfield  Housing  Competition,  Huddersfield  U.  K., 
Third  Prize,  1974. 

Comunitas  Experience 

Alterations  and  Restoration  to  16-24  West  Street, 

Boston,  MA,  completion  1983. 
Top  Notch  Square  Development,  Naugatuck, 

Connecticut,  Project  Architect,  1982. 

Professional  Experience  as  Principal 

Ausonia  Housing  for  the  Elderly,  Boston,  MA,  completed 

1976. 
Residence  for  Dr.  &  Mrs.  Walter  Golub,  Rochester, 

Vermont,  completed  1976. 
Retail,  Crate  &  Barrel  Store,  Chicago,  Illinois,  completed 

1975. 
Wenham  Housing  for  the  Elderly,  Wenham,  MA,  site 

design,  completed  1975. 
Ellery  Street  Condominiums,  Cambridge,  MA,  contract 

drawings,  1975. 
Residence  for  Mr.  &  Mrs.  William  Duschatko,  Manchester, 

MA,  completed  1972. 


Other  Experience 

Restoration  of  Church  Green,  Summer  Street,  Boston, 
MA,  Bennett  Associates  Architects,  completed  in  D981. 

New  Campus  Design  for  the  Massachusetts  College  of 
Art,  Boston  Naval  Shipyard,  Charlestown,  MA,  for 
Wallace,  Floyd,  Ellenzweig  &  Moore,  1980. 

Master  Plan  and  Architectural  Design  Guidelines  for 
MBTA  stations  on  the  Orange  Line  Extension,  Original 
Southwest  Corridor  Plan  from  Forest  Hills  to  Route 
128.  Project  architect  for  Perry,  Dean  &  Stewart,  1968. 

Architectural  Design  for  the  New  Massachusetts  Avenue 
Station,  Southwest  Corridor  Relocation,  MBTA.  Project 
Architect  for  Wallace,  Floyd,  Ellenzweig  &  Moore, 
1980. 

Neighborhood  Housing  (214  units),  Chinatown/Boston, 
MA.  Project  Architect  for  Stahl,  Bennett  Associates, 
completed  1972. 

Plan  Proposal,  Development  Plan  for  the  Ten  State 
Colleges  of  the  Commonwealth  of  Massachusetts, 
Division  of  State  Colleges,  1968. 

Plan  Proposal,  Development  Plan  for  the  Town  of 
Norwell,  MA,  1968. 

Master  Plan  and  Architectural  Design  Guidelines  for 
MBTA  stations  on  the  Orange  Line  Extension,  Original 
Southwest  Corridor  Plan  from  Forest  Hills  to  Route 
128.  Project  architect  for  Perry,  Dean  &  Stewart,  1968. 


Related  Activities 

Projects  published  in  Architectural  Record  and  Portfolio 
Magazines. 

Teaching 

Consultant,  Educational  Training  Program,  M.B.T.A. 

Southwest  Corridor  Project,  Boston,  MA,  1981-1982. 
Visiting  Juror,  Design  Studios,  Harvard  University  and 

Massachusetts  Institute  of  Technology,  1972,  1975, 

1981. 
Visiting  Instructor,  Massachusetts  College  of  Art, 

Boston,  MA,  1981 
Design  Studio  Instructor,  Boston  Architectural  Center, 

1979,  1975,  1973,  1970. 
Visiting  Lecturer,  Emmanuel  College,  Boston,  MA,  1967. 


Continuing  Professional  Studies 

Computer  Graphics  for  Architects,  Harvard  University, 

1982. 
Solar  Energy  in  Building  Design,  Massachusetts 

Institute  of  Technology,  1976. 
Natural  Resources  Analysis  and  Planning,  Harvard 

University,  1971. 


Reginald  W.  Griffith 

Partner 

Architect,  Urban  Designer  and  Planner 


Education 

Massachusetts  Institute  of  Technology,  Cambridge,  MA 

Master  of  City  Planning,  1969 

Bachelor  of  Architecture,  1960 
Institute  of  International  Education 

Travel/Study  Fellowship  (Housing  &  Planning  Problems 

of  Nigeria  &  Ghana),  1961-62 

Architectural  Registration 

National  Council  of  Architectural  Registration  Board 
District  of  Columbia  Certification 
Georgia  Certification 
Maryland  Certification 
Massachusetts  Certification 
New  Yorl<  Certification 
Virginia  Certification 

Professional  Experience 

1980-present    Partner,  Comunitas 

1979-present    Executive  Director,  National  Capital  Plan- 
ning Commission,  Washington,  D.C. 

1970-1979         Principal,  Griffith  Associates,  Washington, 
D.C. 

1970-1980         Professor/Chairman  (1971-74),  Department 
of  City  &  Regional  Planning,  Howard 
University,  Washington,  D.C. 

1967-1970        Deputy  Executive  Director  and  Director  of 
Planning,  MICCO,  Washington,  D.C. 

1963-1968        Part-time  Consultant  and  self-employed 
Designer. 

1962-1967        Project  Planner,  Architect  and  Designer, 
Boston  Redevelopment  Authority, 
Boston,  Massachusetts. 

1961-1962         Architect,  James  Cubitt  &  Partners, 
Lagos,  Nigeria. 

1960-1961         Architect,  John  P.  Heffernan,  Boston, 
Massachusetts. 

1959-1960         Free-Lance  Artist,  assisted  Gyorgy  Kepes, 
design  and  fabrication  of  "Light  Murals" 
in  New  York  City's  KLM  office  and  the 
Banker's  Trust  Time  Life  Building. 

1956-1958         Company  Commander  and  Operations 

Officer,  U.S.  Army  Corps  of  Engineers, 
European  Theatre. 

1954-1956         Designer/Draftsman,  Grad,  Urbahn  & 
Seelye;....LaPierre,  Litchfield  and 
Partners;  New  York,  New  York. 

1949-1951         Design  Apprentice,  Henry  Dreyfuss, 
Industrial  Designer,  New  York,  NY. 

Professional  Membersfiips 

American  Planning  Association 
American  Institute  of  Certified  Planners 

1st  Vice  President,  Board  of  Governors,  1977-78 
AlP  Board  of  Examiners,  1972-77 
APA  (AlP)  Foundation  Board  of  Directors, 
1971-present. 
American  Society  of  Planning  Officials 
Board  of  Directors,  1975-77 

Honors  &  Awards 

International  Honorary  Society  of  Lambda  Alpha, 

1980-present, 
ACA/AIA  Exhibition  of  Architecture  for  Criminal  Justice, 

1976. 
Fellow,  Institute  of  International  Education,  1961-1962. 
Fellow,  John  Hay  Whitney,  Massachusetts  Institute 

of  Technology. 


Comunitas  and  Experience  as  Principal 

Planning 

Logan  International  Airport  Land  Use  Master  Plan, 
Massachusetts  Port  Authority,  Boston,  Massachustts, 
1979-1982. 

Housing  &  Social  Component,  Master  Plan  for  City  of 
Atlantic  City,  Atlantic  City,  New  Jersey,  1978. 

Environmental  Impact  Statement/International  Center 
and  WTI,  Department  of  State,  Washington,  D.C,  1976. 

Evaluation  of  Environmental  Guidance  Material,  Prepar- 
ation of  Interim  Guidance  Manuals,  United  States 
Department  of  Housing  &  Urban  Development, 
Washington,  D.C,  1975. 

"O"  Street  Market-Preliminary  Site  Planning  and  Feas- 
ibility Study,  Adkins  Enterprises,  Washington,  D.C, 

Physical  and  Governmental  Planning  for  New  Town  of 
Harbison,  Harbison  Development  Corporation,  Colum- 
bia, South  Carolina,  1974. 

Planning  Study  and  Profile,  Harlem-North  Manhattan 
Area,  Urban  Development  Corporation,  New  York,  New 
York,  1974. 

Joint  Development  and  Strategies-Research  on  the 
Quality  of  the  Built  Environment  -  New  York  and 
Boston,  United  States  Department  of  Housing  and 
Urban  Development,  Washington,  D.C,  1973. 

Planning  and  Community  Participation  Assistance  to 
M.I.C.C.O.,  Model  Inner  City  Community  Organization, 
Washington,  D.C,  1973. 

Preliminary  Master  Plan  for  Federal  City  College, 

Department  of  General  Services,  Washington,  D.C,  1973. 

Urban  Design  &  Site  Planning 

Capitol  Gateway  Development,  Washington,  D.C;  Dravo 
Corporation,  Gibbs  &  Hill,  Inc.,  New  York,  New  York, 
1979. 

Physical  Planning  and  Feasibility  Study  for  Commercial 
Development,  Ticonderoga,  NY;  International  Paper 
Realty  Company,  New  York,  New  York,  1977. 

National  Permanent  Savings  &  Loan  Association  -  Zoning 
&  Land  Use  Analysis,  National  Permanent  Savings  & 
Loan  Association,  Washington,  D.C,  1977. 

Zoning  &  Land  Use  Analysis,  Coleman  Cadillac  Company, 
Washington,  D.C,  1976. 

Land  Use  &  Building  Type  Sun/ey  &  Analysis  -  S.W.  Cor- 
ridor -  Environmental  Analysis  of  proposed  Transit  & 
Highway,  Massachusetts  Bay  Transit  Authority  & 
Massachusetts  Department  of  Public  Works,  1976. 

Architecture 

Pilgrim  A.M.E.  Church,  Washington,  D.C,  1973. 
New  Bethel  Baptist  Church,  Washington,  D.C,  1979. 
Public  Area  Improvements:  AHCA  Office  Building, 

Walker  &  Dunlop,  Inc.,  Washington,  D.C,  1977. 
Georgetown  Day  School  Addition,  Georgetown  Day 

School,  Washington,  D.C,  1977. 
Residential  Addition,  Dr  &  Mrs.  George  Jones,  Chevy 

Chase,  Maryland,  1977. 
New  Receiving  Home  for  Children,  Department  of 

General  Services,  Washington,  D.C,  1975. 

Related  Activities 

Teaching 

Resource  Critic,  University  of  Maryland,  1983. 
Visiting  Critic,  University  of  Virginia. 
Speaker,  Virginia  Commonwealth  University,  1979. 
Chairman  of  the  Department  of  City  and  Regional 

Planning,  Howard  University,  1971-74. 
Professor  in  the  Department  of  City  and  Regional 

Planning,  Howard  University,  1970-80. 


Walter  Kwong-Wah  Kwan 

Architectural  Designer 


Education 

Massachusetts  Institute  of  Technology,  Cambridge,  MA 
Master  of  Architecture,  1980 
Bachelor  of  Science  in  Art  and  Design,  1979 


Professional  Experience 

1981-Present    Architectural  Designer,  Comunitas 

1981  Architectural  Designer,  Architects  &  Plan- 

ners Group  Ltd.,  London,  England. 

1981  Architectural  Consultant,  Neighborhood 

Development  Agency,  Urban  Design 
Department,  Boston,  MA. 

1980-1981         Urban  Designer  &  Renderer,  Crane 
Associates,  Inc.,  Boston,  MA 

1979  Architectural  Designer,  Hurwitz/Diamond  & 

Associates,  Brookline,  MA. 

1979  Architectural  Designer,  K  &  K  Design, 

Brookline,  MA. 


Related  Activities 

Teaching 

Instructor  in  Architecture  and  Graphics,  M.B.T.A. 
Southwest  Corridor  Project/Education  Training  Pro- 
gram, Boston,  MA,  1980-1981. 

Instructor  for  Still  Life  Drawing,  Department  of  Archi- 
tecture, M.I.T.,  Cambridge,  MA,  1979-1980. 

Teaching  Assistant,  Department  of  Architecture,  M.I.T., 
Cambridge,  MA,  1978-1979. 

Instructor  and  Activity  Coordinator  in  Life  Drawing  for 
M.I.T.  Independent  Activity  Period,  Cambridge,  MA, 
1978. 


Comunitas  Experience 

Urban  Design  &  Site  Planning 

Design  Review  Process,  Columbia  Point  Redevelopment 
Columbia  Point  Community  Task  Force  Inc.,  Boston, 
MA,  1983. 

Southwest  Area  Development  Plan,  Logan  International 
Airport,  Massachusetts  Port  Authority,  Boston,  MA, 
1983. 

Environmental  Analysis  &  Site  Plan,  Allandale  Road  Con- 
dominiums, Boston,  1982. 

U.  S.  PHS  Hospital  Site  Plan  Study,  Allston-Brighton 
Community  Development  Corporation,  Boston,  MA, 
1982. 

U.  S.  PHS  Hospital  Building  Reuse  Plan,  Allston-Brighton 
Community  Development  Corporation,  Boston,  MA, 
1981. 


Architecture 

Alterations  and  Restoration  to  16-24  West  Street,  Boston, 
MA,  completion  1983. 

Institute  of  Maritime  Electronics  Radio  Officers  Union, 
Easton,  MD,  1983. 

Top  Notch  Square  Development,  Naugatuck,  Connecticut, 
1982. 

Jefferson  Park  Housing  Project,  Comprehensive  Rehab- 
ilitation, Cambridge  Housing  Authority,  Cambridge, 
MA,  1982. 


Other  Experience 

Branch  Arab  National  Bank  in  Al  Khobar  and  Damman, 

Saudi  Arabia,  1981. 
Charleston  Office  and  Hotel  Development,  and  Greenville 

Housing  and  Office  Development  proposals  for  the 

State  of  South  Carolina,  1981. 
Renovation  of  a  three-story  wood  framed  house  in 

Providence,  Rhode  Island,  1979. 
Laboratory  of  Architecture  and  Planning,  Massachusetts 

Institute  of  Technology,  Cambridge.  MA,  1978. 
Wheeler  Hill  Project,  Columbia,  South  Carolina,  1977. 


Mark  Lauden  Crosley 

Architectural  Designer 


Education 

Massachusetts  Institute  of  Technology,  Cambridge,  MA 

Master  of  Architecture,  1981 
Goddard  College,  Plainfield,  VT 

Bachelor  of  Arts  in  Architecture,  1974 


Professional  Experience 

1982-present    Architectural  Designer,  Comunitas 
1982  Architectural  Designer,  Unihab,  Inc., 

Cambridge,  MA 
1980-1981         Architectural  Designer/Partner,  Crosley- 
Molestina  Partnership,  Cambridge,  MA 
Architectural  Designer,  Thomas  Green 
Associates,  Boston,  MA 
Designer/Craftsman,  Arrowstreet,  Inc., 
Cambridge,  MA 

Architectural  Designer,  Vermont  Council 
on  the  Arts,  Montpelier,  VT 
Architectural  Designer/Project  Director, 
Mobilization,  Inc.,  St.  Johnsbury,  VT 
Designer/Craftsman/Partner,  Iron  Bridge 
Design  Collaborative,  Plainfield,  VT 


1980 


1979 


1977 


1976 


Related  Activities 

Projects  published  in  Solar  Age,  Popular  Science,  New 

Shelter,  Solar  Heated  Buildings  of  North  America 

by  William  Shurcliff. 
Participant  In  International  Laboratory  of  Architecture  & 

Urban  Design,  Urbino,  Italy,  1979. 
Teaching  Assistant  in  Architectural  Design  and  Building 

Systems,  Department  of  Architecture,  Massachusetts 

Institute  of  Technology,  Cambridge,  MA,  1979-1981. 
Teaching  Assistant  In  Architectural  Studies  and  Building 

Construction,  Goddard  College,  Plainfield,  VT, 

1972-1973. 


1973-1976 


Comunitas  Experience 

Architecture 

Institute  of  Maritime  Electronics,  Radio  Officers  Union, 

Easton,  MD,  1983. 
Top  Notch  Square  Development,  Naugatuck, 

Connecticut,  1982. 
Urban  Design  &  Site  Planning 
Southwest  Area  Development  Plan,  Logan  International 

Airport,  Massachusetts  Port  Authority,  Boston, 

MA,  1983. 
Design  Review  Process,  Columbia  Point  Redevelopment 

Columbia  Point  Task  Force,  Inc.,  Boston,  MA,  1983. 


Other  Experience 

Residence  for  D.  &  J.  Robinson,  Rockingham,  VT,  1983. 
University  of  New  Hampshire  Student  Housing, 

Proposal,  1982. 
Residence  for  B.  &  L.  Singer,  Cambridge,  MA, 

completed  1982. 
Residence  for  D.  &  A.  Schmalfuss,  Lynnfield,  MA,  1981. 
Residence  for  D.  Clark,  Medfleld,  MA,  completed  1981. 
Housing  Rehabilitation  Study,  Miracle  Temple  Church, 

Dorchester,  MA,  1980. 
First  Congregation  Church  of  Norwell,  MA,  New 

Sancturary,  completed  1981. 
Woodworking/Ceramics  Studio,  Barre  Hill  Crafts  Coop- 
erative, Plainfield,  VT,  completed  1977. 
Industrial  Building  tor  Mobilization,  Inc.,  Barton,  VT, 

completed  1977. 
Single  Family  Housing  Building  System,  Mobilization, 

Inc.,  1976. 
Residence  for  R.  &  E.  Crosley  in  Royal  Oak,  Maryland, 

completed  1976. 
Renovation  of  N.  Winthrop  Residence,  Roxbury,  VT, 

completed  1975. 
Renovation  of  J.  &  S.  Spiegal  Residence,  E.  Corinth,  VT, 

completed  1974. 
Cluster-Housing  Building  System,  Vermont  Housing 

Investment  Fund,  1974. 
Commercial  Development  Study,  Central  Vermont 

Regional  Planning  Commission,  1973. 
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